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REPORT 


OF THE 


COMMISSIONER OF CROWN LANDS 


OF THE 


PROVINCE OF ONTARIO 


FOR THE YEAR 1885. 


To His Honour the Honourable JOHN BEVERLEY RoBINSoN, 
Lieutenant-Governor of the Province of Ontario. 


May it PLEASE Your Honour: 


I have the honour, in accordance with the Act for the Sale and Management of the 
Public Lands, to submit to Your Honour the following account of the transactions of my 


Department for the year ending the 3lst December, 1885. » 
CROWN LANDS: 


There were sold of the Crown Lands during the year 99,918 acres. The sales 
amount to $89,017 and the collections to $85,286. (See Appendix No. 3, page 4.) 


CLERGY LANDS. 


There were sold of the Clergy Lands during the year 1,270 acres. The sales 
amount to $1,452 and the collections to $9,403. (See Appendix No. 3, page 4.) 


COMMON SCHOOL LANDS. 


There were sold of the Common School Lands during the year 653 acres. The 
sales amount to $515 and the colleeHons to $18,981. (See Appendix No. 3, page 4.) 


GRAMMAR SCHOOL LANDS. 


There were sold of the Grammar School Lands during the year 1,572} acres. The 
sales amount to $1,107 and the collections to $1,578. (See Appendix No.3, page 4.) 


vi. 


REVENUE ARISING FROM CROWN TIMBER. 


The accruals for timber dues, ground rents, etc., during the year amount to $657,298 
and the total collections on account of timber dues, ground rent and bonuses amount to 
$604,339. (See Appendix No. 7, page 10.) 


COLLECTION AND REVENUE. 


The total collections of the Department during the year amount to $736,865. (See 


Appendix No. 4 page 5.) 
DISBURSEMENTS. 


The gross disbursements of the Department for the year 1885 amount to $242,787. 
_ (See Appendia No. 6, pages 7, 8 and 9.) 


WOODS AND FORESTS. 


The sawn lumber trade of 1885 has been an improvement on that of the preceding 
year, and those whose individual interests render them watchful of prospects ahead are 
sanguine as to the lumber market of 1886. It is hoped that their expectations will be 


realized. 


There are two notable features in the lumber business of the past season—one is a 
large increase in exportation to Europe, South America, etc., of sawn lumber, inch and 
inch and quarter stuff in the rough, as well as planed lumber, doors, windows, etc. ; the 
other is the falling off in the production of square pine timber. Both circumstances are 
in the direction of observations on manufactured lumber and square and waney pine 
timber in my report of 1879, in which I called attention to a shipment of pine boards 
direct from the saw mills at Ottawa by rail to Quebec, thence to Glasgow, Scotland. 
This ai the time was looked upon as a pioneer transaction. 


On the 22nd October last a public sale of scattered and exposed timber berths on the 
north shore of Lake Huron was held. The berths offered aggregated an area of 1,057} 
square miles, and consisted of some fourteen berths—439} square miles—sold in October, 
1872, but with respect to which the purchasers failed to comply with the conditions of 
sale. The balance of the area—€18 square miles—comprises a number of broken fronted 
and other spaces lying along the shores of the lake, which were not offered for sale in 
1872. The berths last sold are situated in various directions throughout the extensive 
territory between French River on the east and Thessalon River on the west, generally 
far apart from each other, and all of them surrounded by licensed limits; those on the 
front in several instances being partly bounded by limits held under license from this 
Department and partly by Indian Reserves, covered by timber licenses granted by the 
Federal Government. 


Since the sale of berths in 1872 till recently the risk of loss to the revenue from 
trespass on the limits offered for sale last October had been slight, owing to the limited 
extent of lumbering in the district, but for some time prior to the sale more active opera 
tions had commenced, with every indication that they would become more and more 


Vil. 


extensive ; in consequence the unlicensed areas became much more exposed, not only to 
trespass (especially where the boundaries of adjoining limits have not been defined on the 
ground), but also to largely increased danger from fires from circumjacent works. 

The detection or prevention of trespass, when the extent of country is taken into 
account, would call for serious expenditure. Under the circumstances it was considered 
in the public interest that the scattered berths should be placed under timber license, 
when the ordinary arrangements for wood ranging would suffice for the supervision of 
operations, and the risk of loss by forest fires materially lessened through the vigilance 
exercised by licensees. 

The attendance at the sale was large and representative, the bidding spirited, and 

the result satisfactory, the amount realized for bonuses and the first season’s ground rent 
being $328,930. 
The accruals for timber dues, ground rents, and bonuses for the year, amount to . 
$657,297.84; the amount collected during the year as timber dues, ground rents and 
bonuses is $604,339, which includes $148,558, collected on sale of October last, 
Woods and Forests revenue proper being $455,781. | 


PREVENTION OF BUSH FIRES.’ 


For some time the Department has been anxious to devise means of preventing and 
suppressing bush fires, and of enforcing the provisions of the “‘ Fire Act.” It was deter- 
mined last season to try the effect of placing a number of men upon the various limits 
which, through settlement and other causes, were exposed to danger from fire. Accordingly 
the co-operation of the licensees interested was invited, it being proposed that they should 
name and recommend the men to be appointed on their limits and bear half of all the 
expenses connected with the experiment ; which a number agreed to do. 

Under instructions from the Department, thirty-seven men were placed in the field 
and kept on duty between the Ist day of May and the Ist day of October. 

The effect of their presence has been excellent. Fires were suppressed which other- 
wise might have become :vast conflagrations, causing incalculable losses. Persons 
wantonly violating the provisions of the “ Fire Act,’ were promptly brought to justice 
and fined, and a general and strong interest in the direction of preventing the starting 
and spread of bush fires was created and kept alive. 

At the close of the season the licensees expressed their great satisfaction at the 
benefits resulting from the experiment, and urged its continuance and extension. 

The total cost of the service for 1885 was $7,911, of which sum one half has been 
refunded by the licensees, leaving the nett cost of this service to the Department to be 
$3,955.50. 

FREE GRANTS. 

“At the date of my last report there were open for location, under “'The Free Grants 
and Homestead Act,” 127 townships, to which the township of Sherborne in the Pro- 
visional County of Haliburton andthe Township of Laurier in the District of Parry 
Sound have been added during the year, making a total of 129 townships now open for 
location. 


Vill. 


There were 1,236 locations made during the year on 176,351 acres of land, and 5,998 
acres of land were sold to 149 locatees. 


During the same period 563 lots, located in former years, were resumed for non-per- 
formance of the settlement duties, and 581 patents were issued to free grant locatees. (See 
Appendix No. 10, pages 14-17.) . 

The Township of Parkinson, in the District of Algoma, has been opened for sale 
during the year at 20 cents per acre cash, on certain conditions of settlement, and this — 
township, with the Townships of Kirkwood, Day, Wells, Bright, Bright Additional, Glad- 
stone, Thompson and Patton, previously opened on the same conditions of settlement, 
have been formed into a Crown Land Agency, and William L. Nichols, Esq., whose office 
is at Thessalon, appointed agent. 


The country along the line of the Northern and Pacific Junction Railway, from 
Gravenhurst to Callendar, and of the Canadian Pacific Railway north of Lakes Nipissing 
and Huron, contains a large percentage of land suitable for farming and grazing purposes. 
The liberal conditions on which lands can be obtained for actual settlement, and the 
ease of access through the railways, have induced many settlers to take up lands in the 
neighbourhood for farming purposes during the year, while villages of more or less import- 


ance are springing up at the principal railway stations along the line. 


CROWN SURVEYS. 


The undermentioned surveys have been performed during the year, that is to say, the 
Townships of Bower, Clara and Freswick, in the District of Nipissing, have been sub- 
divided into farm lots of one hundred acres each; the residues of the Townships of 
North Algona and Fraser, in the County of Renfrew, into farm lots of one hundred acres, 
each ; the Townships of Blezard, Lorrain and Olrig, in the District of Nipissing, and 
the Townships of -Cartier, Cascaden, Dowling, Gould, Hart, Levack and Trill, in the 
District of Algoma, and the Townships of Gillies, Lybster and O’Connor, in the District 
of Thunder Bay, into lots of three hundred and twenty acres each. 

A meridian line extending forty-two miles, in the District of Nipissing, was run. 

A verification survey of the Township of Kennebec has been partly performtd. 

The returns of the above named surveys have, so far as received, been examined 
and closed. 

The returns of survey of the Township of Cameron, in the Huron and Ottawa 
Territory, and the Townships of Baldwin, Creighton, Fairbank and Nairn, in the District 
of Algoma, not having been closed at the date of my last report, have been examined 
and closed during the year. 

The outlines of several timber berths in the Districts of Nipissing and Algoma have 
been run. | 

The particulars in relation to these surveys will be found in Appendices Nos. 15 and 
16, pages 22, 25, 24. 

The Surveyors’ Reports in relation to the surveys will be found in Appendices Nos. 
21 to 42, and pages 32 to 58 inclusive. 


1X, 


MUNICIPAL SURVEYS. 


Seven municipal surveys have been confirmed, and eight instructions for same issued 
during the year. The particulars relating to these surveys will be found in Appendices 
Nos. 13 and 14, pages 19, 20 and 21. 


MINERAL jSURVEYS. 


Patents have been issued during the year for nine thousand and twenty-three acres 
of land for mining purposes, principally near White Fish Lake and Rabbit Mountain, in 
the District of Thunder Bay. (See Appendix No. 17,-pages 25, 26 and 27.) 

, & brief report on the mining operations in the vicinity of Rabbit Mountain will be 
found in Appendix No. 20, page 80. 


COLONIZATION ROADS. 


~ 


The total expenditure on Colonization Roads during the year amounts to $121,435.32. 
the particulars of which will be found in Superintendent’s Report, Appendie No. 43, 
pages 60 to &2, inclusive. 


Respectfully submitted, 


T. B. PARDEE, 
Commissioner of Crown Lands 


DEPARTMENT OF Crown LANDS, 


Toronto, 31st December, 1885, 
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APPENDIX No. 3. 


STATEMENT of Acres of Land Sold, Amount of Sales, and 
the Year 1885. 


Amount of Collections for 


SERVICE. 
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ee ey 
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Amount of 


Sales. 


89,017 51 


1,452 65 


1,107 38 


92,092 54 


Amount of 


Collections. 


18,981 58 


D. GEORGE ROSS, 


Accountant. 


DEPARTMENT OF Crown LANDS, 


Toronto, 3lst December, 1885. 


H. JOHNSON, 


Assistant Commissioner. 
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{ 
1,166 00 | 
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41,182 44 
151,402 70 
15 22 | 


673 98 


| 3,709 00 
| 226 20 
| 250 77 
| 245 50 
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THOS. H. JOHNSON, 


Accountant. 


DspartTMent oF Orown Lanps, 
Toronto, 31st December, 1885. 


Assistant Oommiassioner. 


fs APPENDIX No: 5. 


SrarkMENT of the Receipts of the Department of Crown Lands for the year 1885, \ hich 
are considered as Special Punds. 
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pe ae ee en 9,403 23 
Common School Lands. | 
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ECT ORL ir eal! Mie tele ina elem Sunle eee pis Hie olen elevate Aen eee 10,215 41 
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Granvmar School Lands. | 
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ee 1,578 59 


29,963 40 


THOS. H. JOHNSON, 


Assistant Commissioner, 


D. GEORGE ROSS, 


Accountant. 


DEPARTMENT OF ORown LANDs, 


Toronto, 31st December, 1885. 


APPENDIX No. 6. 


SravTEMENT of the Gross Disbursements of the Department of Crown Lands for the 
Year 1885, 
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APPENDIX No. 6.—Continued. 


SrareMENT of the Gross Disbursements of the Department of Crown Lands for the 
Year 1885. 
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Agents’ Disbursements.—Continued. 
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STATEMENT of the Gross Disbursements of the Department of Crown Lands for the 


Year 1885. 
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121,485 32 
48,227 00: 
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242,787 5D 


D. GEORGE ROSS, 
Accountant. 


DEPARTMENT OF Crown Lanps, 
Toronto, 31st December, 1885. 


THOS. H. JOHNSON, 


Assistant Commissioner. 
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) 
Woops AND ForRESsTs. 


STATEMENT of Revenue Collected during the Year ending 31st December, 1885. 


oO, SR eye ee ear 6 Alle 6 te Se whe Ue ewe ee 


Amount of Ottawa collections, John Poupore 


168,360 88 


ee eS H. J. Chaloner s:eaiasb hay css 202 one 18,753 22 
Amount of Belleville collections, J. F..Way....2.2.... 0050.6 6s. 500s 5s 79,244 16 
2 Eo J. Chalorvier ss 2 Get aaa nae stun dune a 1,472 69 


Amount of Western Timber District collections, at Department 320,263 05 


16,244 35 


6é 66 G6 


H. J. Chaloner 
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187,114 10 


i 


80,716 85 


336,507 40 


604,338 35 


THOS 


Assistant Com 
G. B. COWPER, 


Chief Clerk in Charge. 


DEPARTMENT OF Orown LANDS, 
Woops AND Forests BrANcH, 


Toronto, 51st December, 1885. 


. H. JOHNSON, 


missioner. 
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APPENDIX 
WOODS AND 


Sratement of Timber and Amounts accrued from Timber Dues, Ground 


QUANTITIES AND DESCRIP 


Be 4 | Saw Logs. 
covered by (A Standard is 200 feet B. M.) 
Timber f a4 sees 
| Licences. ; : | 
AG ENCIES. | White Pine. Other. 
ped SRS al RINE haere heen 4 
sel Pieces. Standards. | Pieces. Standards, 
RADE: CAM cat NG MLE ao Lo See ON a en MIRE ae, hie A. RE le A OR tea Ne A 
Ottawa Timber District.......... CLS BIG, 6,5033 1,886,593 1,201,565 9,904 7,356 
| | 
Belleville Timber District .............. 1,5374 1,099,277 537,912 34,199 | 10,5938 
| . 
| | 
Western ‘Timber District..0. i... 004 0% 0 | 9,174 975,987 | 608,530 | 251 204 
Toba inks Boone ees Colca fy oui 17,215 3,961,857 2,348,007 | 44,354 18,153 
: | | 


GENERAL STATEMENT OF 


; QUANTITIES AND DESCRIP 


| | | a 

. oS 2 

goat Birch and Hemlock. | Cordwood. bs 

ies rt Oy 

AGENCIES. | . | S 

ST pCa TKN IM GN 

Pieces. | Pieces. Feet. aoe Ray No. 

| 
Brava Tie eeaiaebes nhc eit 43,707 1B 4 ee | 189 4,609 | _ 859 
Pe em ER Ree ee ek ‘| 138 | : | 
Belleville Timber Distriet.....,2..) 33,440 . Ht, 960 | 39,500 | 978 Gade aeian | 394 
Western Timber District...........4 oe eaet eee Soke ne yet dukes 444 18,427 5,558 
cant Ag ae eine lee ede 1,015,393 iF Sout Wane 1,611 | 23,036 6,808 
| | | | 


G. B. COWPER, 
Chief Clerk in Charge. 


DEPARTMENT OF Crown .Lanps, Woops AnD Forests BRANCH, 
Toronto, 3lst December, 1885. 


No. 9. 
FORESTS, 


Rent and Bonuses, during the year ending 3lst December, 1885. 


TION OF TIMBER. 


Square Timber. Boom and 
Dimension Kim, Ash and Oak. Tamarac. 
PERNT FI AU IED EPUB RMCLE WPT | Oe Timber. Maple. 
White Pine. Red Pine. 
Pieces. Feet. Pieces. | Feet. | Pieces. oe | Pieces. Feet. ean Feet. | Pieces! Feet. 
| 5, 
LAE LE MES I EG EE ee ke REE SEARS. Fk ral one [eect ol 0. OS 27a 
| | | | 
| | | KE. 75 3,129 | . 
24,566 | 1,242,153 394 | 18,918 | 73,909; 84,020 |< M. 2 89 Ds 288 1 38 
| | | As 63 2,536 | 
| TAN hed 6.910 | 
10,686 550,146 | 20 1,124 | 28,407 | 25,797 |< M. 6 132 1 34 54. 8 
| ae 635 23,617 | 
| eis 578 | 
24,506 | 1,372,567 DD 3,390 | 36,924 | 39,794 |< M. baer 20 6 | 197 4 117 
| Re ae: 502 | | 
| | } fe rosa ale to,6171 en 
59,758 | 3,164,866 | 489 | 23,427 | 139,240 | 149,611 |< A. 710 26,655 9 | 519; 59 | 1,963 
| | M. 9 | 241 | | | 


TIMBER, Evc. — Continued. 


TION OF TIMBER. 


g Lineal | : | 
: oe of res hae ; Spiles faecal Amounts Accrued. 
= edar. 
2 | 
Pieces} Feet. ! Cords| No. | No. Feet tba eee ees peer Bonus. Total 
a ra | a  g Cc. $ « ea Ge $ c. SG: 
280 88,581 | 20 96 | 228 : Pasta oa 1,410 56 | 215,374 74 | 14,741 00 4 00 231,530 30 
| | | 
Latins 126,942 | 923 7 Beli ae 910 52 95,504 20 | 3,791 00 16 00 100,221 72 
| | 
oh op Pee ss 2) | weeees| 0,024 | 1,467 | 559,296 | 2,666 61 | 148,940 88 | 22,624 00} 151,314 33 325,545 82 
Senn ee oh ra, ee ayy fone UA hee Nees) i? 
280 | 215,523 |. 943 | 3,127 | 1,695 | 559,296 | 4,987 69 | 459,819 82 | 41,156 00 | 151,334 33 657,297 84 
| | ; aay 


THOS. H. JOHNSON. 
Assistant Commissioner. 
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APPENDIX No. 18. 


? 
r 


STATEMENT of Work performed in the Survey Branch, during the year 1885. 


No. 


1.—25 Instructions and Letters of Instructions prepared and entered. 

2.—22 Crown Surveys examined, completed and closed. 

3,—19 Surveyors’ Accounts for Surveys audited and closed. 

4.—11 Reports to Council relative to Municipal Surveys, etc., drawn up and entered. 
5.—-8 Instructions for Municipal Surveys prepared and entered. 

6.—7 Municipal Surveys examined and confirmed. 

7.—63 Sets of Plans, Field Notes, and descriptions of Mining locations, examined. 
8.—91 Plans and Descriptions of private Surveys examined. 

9.—590 Plans compiled and copied. 
10.—-40 Plans to accompany Instructions. | 


11.—789 Letters relative to Surveys prepared, written and entered. 


12.—411 Letters relative to Mining prepared, written and entered. 
13.—2020 Pages of Field Notes copied. 
14.—6 Railway Plans and Books of Reference examined and certified. 


15.—1164 Patents issued during the year ending 3lst December, 1885. 


Norse.—The foregoing Statement does not account for the time spent in furnishing afcauaoe to parties 
applying personally at the Survey Branch, who are unable to obtain the information they require, without 
assistance ; much careful research into the old correspondence, plans, field notes, and other documents, 
being necessary in order to ensure reliability in the information given, which is frequently used as legal 


evidence in Courts of Law in disputed cases. 


THOS. H. JOHNSON, 


Assistant Commissioner- 


GEORGE B. KIRKPATRICK, P.LS., 
Chief Clerk in Charge. 
DEPARTMENT OF Crown LANDs, 


Toronto, December 31st, 1885. 
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APPENDIX No. 19. 
STATEMENT OF THE NaMES OF CANDIDATES WHO HAVE PasSsED THEIR EXAMINATIONS 


BEFORE THE Boarp oF EXAMINERS OF LAND SURVEYORS, FOR ONTARIO, 
During THE YrAR 1885. 


PRELIMINARY CANDIDATES PASSED, 


Bruce Allin Ludgate. Walter Edgar Stewart. 
George Algernon Booth. John Abrom Gurd 

Frederick Farncomb. Owen McKay. 

David Andrew Ross. Alexander Morton Robertson. 
Lewis Frederick Stephens. Herbert Joseph Bowman. 
Edwin Stanton Decker. : Herbert Edward Matthews. 


FINAL CANDIDATES PASSED AND SWORN IN AS PROVINCIAL LAND SURVEYORS, 


Thomas Daniel Green, D.L.S. Abraham Joseph Bartholomew Halford. 

Frederick Fraser Muller. James Williams Tyrrell. 

Lewis Redman Ord, D.LS. Frederick Percy Burt, D.L.S. 

Bryce Johnston Saunders, D.L.S. George McPhillips, D.L.S. 

Archibald William Campbell. James Robertson. 

William Mahlon Davis, Graduate Military Henry DeQuincy Sewell, D.LS. 
College. Ernest Bolton Hermon, D.L.S. 


Edmund Juchereau Duchesnay, D.L.S. | 


The Board of Examiners of Land Surveyors, for Ontario meets at the office of the 
Commissioner of Crown Lands, on the first Monday in each of the months of January, 
April, July, and October, in every year, unless such Monday be a holiday (in which case 
it meets on the day next thereafter, not being a holiday.) Section 6, Chapter 146, 
Revised Statutes of Ontario. 


PRELIMINARY EXAMINATION. 


All persons, before they can be apprenticed to a Provincial Land Surveyor, must pass 
satisfactory examination before the Board of Examiners in the following subjects, viz : 
Vulgar and Decimal Fractions, Extraction of Square and Cube Root, Practical Geometry, 
Euclid, Plane and Spherical Trigonometry, 2 Mensuration of Superficies, and the use of 
Logarithms ; correct Spelling and good Writing required. 


FINAL EXAMINATION, 


Final Candidates, before obtaining a License to practise, undergo a strict and search- 
ing examination before the Board of Examiners as to their proficiency in Euclid; Plane 
and Spherical Trigonometry ; Calculations of Areas by means of the Traverse Tables, ete. ; 
Laying out and dividing up of Land ; the adjustment and use of the Transit or Theodolite; 
Astronomy, including the calculations necessary to determine the latitude by meridian 
altitude of the sun, moon or stars, or by double altitudes ; Method of determining Time ; 
of finding the time when any star pasess the Meridian, with the time of its Elongation ; 
Azimuth Angle, and Variation of the Compass ; the Method of Keeping Field Notes ; 
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Drawing up Descriptions by Metes and Bounds for insertion in Deeds ; taking Affidavits 
in the matter of Disputed Boundaries ; the Law regulating Surveys ; Geology ; and also 
as to their proficiency as Draughtsmen. ; 


THOS. H. JOHNSON, 


Assistant Commissioner. 


Grores B, Kirkpatrick, P.LS., 
Chief Clerk in Charge. 


DEPARTMENT oF Crown Lanps, 
Toronto, 3lst December, 1885. 


APPENDIX No. 20. 


Port ARTHUR, ONTARIO, 
December 30th, 1885. 


Srr,—I beg to submit the following brief description of the yarious mines in operation 
in the Rabbit Mountain Mining Region, a portion of which is incorporated in the Town- 
ship of O’Connor, which I had the honour of surveying, last summer under instructions 
from your Department. 


All of these mines are situated from twenty-five to twenty-eight miles from Port 
Arthur, or about twelve miles from Murillo Station, on the line of the Canadian Pacific 
Railway. | 

The new Colonization Road, built by direction of your Department, affords constant 
and convenient access to the majority of these minés at all seasons. ? 

In alphabetical order, the mines are as follows :— 


First._-Braver Minze.—97 T. 


This mine at present employs some forty-three miners and is operated by wealthy 
American capitalists, who are so satisfied with the large amount of splendid silver ore in 
sight, that they have contracted for the erection of an extensive mill for the treatment of 
ore on the spot, thereby saving the almost ruinous expense of teaming the same to Port 
Arthur and shipping from thence to New York. 

This is undoubtedly a most valuable and promising mine, with a good strong vein, 
which has been developed, both horizontally and vertically, by tunnels and shafts to such 
an extent as to insure a steady industry. THe new road passes within less than one- 
mile of this mine. 


SECoND.—RasBit Mountain MINE. i 


The Rabbit Mountain Mining Company are operating on Mining Locations 39 T 
and 40 T. A great deal of work has been done here, about thirty-five men being constantly 
employed. 

This was the first discovery in the region and has yielded a large quantity of rich ore, 
which heretofore has been shipped to New York at enormous expense. 

Some of the nuggets of silver found near the surface were several pounds in weight, 
rivalling the ore obtained from the famous Silver Islet. There is a large quantity of low 
grade ore in the various dumps, and the Company have stipulated to erect a stamp mill 
before the snow disappears. 

A very comfortable and commodious hotel and store, besides numerous -other build- 
ings, make this place quite a village. It has also a Post Office, which is supplied with a 
weekly mail. 
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This mine can be reached by either the Colonization Road and a branch road of four 
miles, or via the ferry over the Kaministiqua River and the nine miles of road which the 
original miners made at great personal expense. 


THirp.—RAsBBpit Mountain, JUNIOR, 


Mining Section 57 T, or Rabbit Mountain, Junior, as it is called, is immediately 
adjacent to the west of the Rabbit Mountain mine. Silver has been taken from the veins, 
and the owners are sinking a shaft with the view of intercepting the main Rabbit Moun- 
tain lode, which, they affirm, dips under this property. 


_ Fourts.—Twin City Mrne.—96 T. 


Considerable work has been done at this mine and many very rich specimens were 
obtained, as well as a large quantity of low grade ore extracted. 

Five miners are at work on this property, the rock from which will probably be 
treated at the mill to be erected near the Beaver Mine. The new road passes through 
this property. 


FIrtH.—SILVER CRrEEK.—140 T. 


Little work has been done on this property as yet, although very rich specimens of 
silver have been obtained from the surface. About five men are now employed at this 
promising mine, which will also have the advantage of the mill to be erected in the 
vicinity on Silver Creek. The new road passes through this property likewise. 


There are other developements in 95 T and R 48, but not sufficient for extended 
notice. 4 
All of which is respectfully submitted by 


Your obedient servant, 


(Signed) A. L. RUSSELL, 
Provincial Land Surveyor. 
Honourable T. B. Parpzs, 
Commissioner of Crown Lands, 
Toronto. 


SURVEYORS REPORTS. 


(Appendia No. 21.) 
DISTRICT OF NIPISSING. 


TOWNSHIP oF BLEZARD. 


PENETANGUISHENE, ONTARIO, 
November 12th, 1885. 


S1r,—I have the honour to submit the following report on the survey of the Town 
ship of Blezard, in the District of Nipissing, surveyed according to instructions dated the 
29th of May last. | 

I proceeded to my work via the French and Wah-na-pi-tae rivers, arriving at my 
starting point, the north-east angle of the Township of McKim on Saturday, the first of 
August. ; ; 

I commenced my survey in accordance with instructions by tracing the north boundary 
of McKim, which had been previously run, and forming the south boundary of Blezard, 
planting all necessary posts for the corners of lots. 

The part of the township wherein lies the best agricultural and grazing lands is found 
in the following lots and concessions : lots four and five, concession three ; at the north- 
east angle of the township ; lot one, concession one, (south boundary) ; lots five and six, 
concession two and three, lots one to four, concession five and six, lots nine to twelve, same 
concessions, and lots nine to twelve, on the north boundary. The lands within the above 
limits are of a fairly good quality. The soil consists of clay and in some places of a 
rich sandy loam. It is well timbered with spruce, tamarac, birch, balsam, poplar, cedar | 
and maple, named in the order of their abundance. There area few scattered pine 
throughout the northerly part of the township, but it is generally of an inferior kind, 
mostly scrub. There may probably be a million feet of lumber obtained from the standing 
timber. 

The northerly part of the township is well watered by two streams of considerable 
size ; the one that crosses the west boundary, concession five, is quite a large stream, 
averaging about forty links in width and having a depth of tnree to four feet. It is 
rendered unnavigable even for. canoes by obstructions caused by fallen timber, beaver 
dams, etc. In consequence I did not deem it necessary to make a very accurate traverse 
of it. There are seven small lakes and one of considerable size with an area of about 
seven hundred and fifty-six acres in the north-east part of the township. ~ a 

As will be seen by an examination of the timber map, a considerable area has been 
devastated by fire. 

After a careful examination, I estimate that about 33 per cent. of the township may 
be considered fit for settlement ; its proximity to the Canadian Pacific Railway, Sudbury 
Junction, a station on that railway, being only three miles south from the south boundary 
of the township, will make it easy of access to intending settlers. I have been informed 
that during the past eighteen months several families have taken up lands within the 
vicinity of the railway, and are, to all appearance, in a fair way of doing well. 
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_——— - 


The only economic mineral met with during the progress of the survey was a mass 
of copper ore found on lot five, concession one, a specimen of which is herewith forwarded 
to your Department. The ridge of rock from which the ore was obtained was found to 
be intersected by seams having the appearance of an amygdaloidal structure. The general 
direction of the ridge is north-east and south-west. 

There are no hills of any prominence; the township may be considered tolerably level 
throughout. 

The prevailing rocks are granite and gneiss, principally the latter. 

Bene assumed latitude of phe south boundary was 46° 32‘ 27” N. The variation was 

5’ W. 
Dads observations were frequently taken sheene the progress of the work. 
There were no squatters or improvements within the limits of the township. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed), F. BOLGER. 


Provincial Land Surveyor. 


The Honourable T. B. Parnes, 
Commissioner of Orown Lands, 
Toronto. 


(Appendix No. 22.) 
DISTRICT OF NIPISSING. 
TOWNSHIP OF LORRAIN. 


HALIBURTON, ONTARIO, 
November 16th, 1885. 


S1z,—-I have the honour to submit the following report on the survey of the Town 
ship of Lorrain, in the District of Nipissing, surveyed under your instructions of 29th 
May, 1885. 

IT commenced the survey on the 27th July at the thirty-mile post on the meridian 
line, which I had just run from my base line of 1881, and carried the three first conces- 
sions east to Lake Temiscamingue, laying out lots forty chains in width and eighty chains 
in depth, and running concession lines east and west and alternate sidelines north and 
south, astronomically as per instructions. 

I then continued the survey north to line between sixth and seventh concessions, thence 
west to meridian line or west boundary, and thence north and east completing the survey 
on Lake Temiscamingue, and returning home by boat and canoes to Mattawan and thence 
by rail. 

This is a rough, rocky and broken township, with high hills, and the greater part of 
it is unsuitable for agricultural purposes. 

The south-west part of it, through which runs the Montreal river, is a valuable white 
pine timber limit ; the south-east and whole easterly part has been burnt but still con- 
tains a large amount of good red and white pine. 

The north-west part contains patches of fair land in places and is comparatively level, 
timbered with balsam, cedar, spruce, tamarac, white birch, poplar, etc. 

The soil on the flats and in the valleys along the north and the whole easterly parts 
adjoining Lake Temiscamingue is clay, and produces excellent crops, as were seen on the 
farm of Camille Latour, on lot fifteen, in the second concession. 

These clay flats, however, are only of small extent. 

As before stated, the south-west part is chiefly timbered with white pine interspersed 
with balsam, spruce, cedar ete. 
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‘The easterly or burnt portion contained red and white pine, with balsam, cedar, in 
valleys, white birch, poplar, ete. 

The north-west part of the township contains much valuable cedar, large white spruce, 
poplar and other kinds of timber, with a little pine through the whole of it ; the cedar, 
spruce and poplar are the largest that I have seen in any part of Ontario. 

The township is well watered by lakes and streams, most of them containing trout, 
bass, pickerel and pike. 

Game is plentiful, and moose were seen in the western part of the township. 

The geological formation is the Huronian. The banks along Lake Temiscamingue 
are generally high, and in many places abrupt and overhanging, aftording excellent stone 
for building purposes. 

Lhe magnetic variation I found to average 7° 30’ West. 

The only settler in the township other than she R. C. Mission, is Camille Tonoun on 
lot fifteen, concession two. He has a good farm and valuable improvements, as will be 
seen by Inspection return. 

The R. C. Mission occupies the point opposite FortTemiscamingue, lotsixteen, concession 
four, upon which they have erected a church with bell, and a number of other buildings. * 
_ Their principal farm is in the Province of Quebec, but theyalso have a. clearing on lots sixteen 
and seventeen, in the second and third concessions. 

‘The climate of this part of Ontario seems to be suitable for both roots and cereals, all 
these being well advanced on Mr. Latour’s farm on the 12th August, when I visited it. 

The islands in Lake Temiscamingue, which are of the limestone formation, and upon 
which there are squatters, grow excellent crops and I saw oats and peas harvested 
and ready to be taken in on the 5th September, at the Hudson’s Bay post on the Quebec . 
side of the luke, while the agent, Mr. Farr, had in his garden tomatoes, corn, onions, car- 
rots, beets, cauliflowers, etc., all well advanced to maturity. 

From the northern boundary of the township I could see a large tract of level land 
around the head of Lake Temiscamingue, which I was informed was excellent clay soil, 
and heavily timbered, and I have no doubt from what I heard of it, that there are a number 
of townships there that would be taken up as soon as surveyed, settlement having to some 
extent already taken place. The present means of access is by the Canadian Pacific 
Railway to Mattawan, thence up the Ottawa to Lake Temiscamingue, upon which they 
have steamers. A railway is, however, in contemplation from Callander to the head of 
the lake and thence to James Bay. 

Herewith are plan of survey, timber map, field notes, inspection returns and account. 


I have the honour to be, Sir, 


Your obedient servant, 


(Signed) A. NIVEN, 
Provincial Land Surveyor. 
The Honourable T. B. Parpzz, 
Commissioner of Crown Lands, 
Toronto. 


(Appendiz No. 28.) 
DISTRICT OF NIPISSING. 


TowNsHIP oF OLRIG. 


CoLLINGWooD, ONTARIO, 
December 8th, 885. 


Sir,—I have the honour, in accordance with instructions dated May 29th, 1885, to 
sabmit the following report on the survey of the Township of Olrig, in the District of 
Nipissing. 
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I commenced the survey on the west boundary from the post at the intersection of 
the line between concessions B and C, of the Township of Phelps with the said west 
boundary, and ran a line from this point east astronomically to its intersection with the 
west boundary of the Township of Mattawan. 

This line, which is the division between concessions C and D of Olrig, I made my base, 
working first from it south to the Mattawan River and Lake Talon, which form the south 
boundary, then north to the north boundary. Lalso traversed the south boundary, as well 
as numerous lakes in the interior of the township. I also retraced the west boundary of 
Mattawan which I found to bear about a degree west of north throughout the greater part 
of its course, thus causing a decrease in the width of lot one as we proceed north. 

The greater part of the township lies at a considerable elevation above the valley of 
the Mattawan. A mountain range of from four to six hundred feet high extends all 
along the south side of the township, following parallel with the river. After ascending 
this elevation, the country is more level till we pass the dividing ridge and into the valley 
of the Antoine Creek, where it becomes very broken. There isa considerable portion of 
good soil extending pretty well across the township from east to west, and embracing con- 
cessions D, E, 1, and 2, and if a road were constructed through this part a good settlement 
would be sure to follow. 

In the event of a road being built to connect the Ottawa with Lake Nipissing, the 
most favourable location through this township would be on the line between concessions 
Eand 1. It could be built here with only a few deviations and, as above stated, would open 
the best part of the township for settlement. The prevailing timber is maple, birch and 
balsam, the pine having been mostly cut. I would estimate about fifty per cent. of the 
area of the township as fit for cultivation. 

The only stream of any size in the interior of the township is the Antoine Creek, 
above referred to. Itis about a chain in width and varies from three to ten feet in 
depth. 

There are numerous rapids in its course, some of which have been improved by the 
jumbermen, who have used this stream for floating their logs to the Ottawa. No economic 
minerals were met with throughout the survey. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) E. STEWART, 
; Provincial Land Surveyoy. 
The Honourable T, B. Parnes, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 24.) 


_ DISTRICT OF NIPISSING. 
TownsHir oF Bower. 


FENELON FAuts, ONTARIO, 
October 24th, 1885. 


Sizx,—In compliance with your instructions, dated 29th May, 1885, instructing me 
to divide the Township of Bower, in the District of Nipissing, into farm lots of one hun- 
dred acres each, I-have to report that T have completed the survey, and beg to enclose 
the field notes and plan thereof. 
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In proceeding to the field, I ascended the Muskoka River to its source in Island Lake, 
and from thence on the line between concessions four and five, Township of McLaughlin, 
to the east boundary of that township, and locating my camp at the line between conces- 
sions two and three, ran the south boundary east to the west shore of the Great Opeongo 
Lake, and also the line between concessions two and three and four and five ; moving my 
camp east to the line between lots number 15 and 16, running as I went the intervening 
side lines north to Black Creek. I then moved north on that side line to its intersection 
with the line between concessions six and seven, and from thence east on the line between 
concessions eight and nine to the line between lots thirty and thirty-one. I then moved 
south on that line to the line between concessions six and seven and from there completed 
the survey of the peninsula, between the east and west parts of the Opeongo Lake. I 
could not triangulate the lake either on the south boundary, concessions two and three or 
concessions six and seven, but used the line between lots numbers twenty-five and twenty- 
six, laid off from the line between concessions four and five, as a base to do the worksouth 
of that concession line, and the line between lots numbers thirty and thirty-one, laid off 
from the line between concessions eight and nine to locate the line between concessions 
six and seven east of the north-west bay of the lake. I had to adopt this method 
because the line between concessions eight and nine is the first full one from the south. 

As instructed, I have made the south shore of the Opeongo Lake east of the Narrows 
the southern boundary of the township. I then moved camp north to the south side of 
Proulx Lake, which lake I assume to be the source of Bonnechere River, and after com- 
pleting the north-east corner, moved west to the line between concessions twelve and 
thirteen to lots numbers five and six ; thence south on this line completing the survey at 
Black Creek. : Bart 

About twenty per cent. of the Township of Bower will make farming land, the 
largest part of it being south of the line between concessions six and seven, on which the 
timber is chiefly hardwood, birch, maple and beech, with occasionally a few basswood. 

There is a farm, on the peninsula of the Opeongo Lake, containing 121 acres of a 
clearing, well fenced, with large, substantial dwelling house, barn, stables and other out- 
buildings, the property of Messrs. Fraser & McCoshin, lumbermen; on it is raised a 
large quantity of hay, oats, peas, potatoes and garden vegetables, for the supply of their 
lumber camps, besides pasture for a large herd of cattle and a number of horses. This 
has also been an ancient Indian fort, the old burying-ground being still easily traced. 

The north-west corner of the township, that is west of Rock Lake, has been lumbered 
over, a large quantity of timber having been removed last winter by McLaughlin Brothers. 
From this section the timber is nearly all taken. The point on the south-west of the lake 
and east of side line fifteen and sixteen, is also nearly denuded of the pine timber—it has 
been cut a number of years ago. No pine has been taken off any of the rest of the 
township, except round the lakes and also the islands, and will make a valuable timber — 
berth ; the pine stands thickly on the ground and is of a large and sound quality. A 
portion of the north-east corner has been burnt over some twenty-five or thirty years ago. 
On some parts of it_a fine second growth of young maple, beech and birch, is growing up. 

The township is well watered, all the lakes being deep and clear, and abounding with 
the finest variety of fish, and the woods with moose and red deer. My menkilled two of 
each kind during the progress of the’survey. 

The Great Opeongo Lake is a magnificent sheet of water. Thepart west of the penin- 
sula consists of two large bays in the Township of Bower, while another extends some 
four or five miles into the adjoining township. At the south end of the peninsula, it 
contracts into a, narrows between eight and nine chains long and sixty to eighty links 
wide with deep water and a steady current flowing to the north ; beyond the narrows it 
again widens into a large body of water, extending away into the eighth concession and 
also east of the east boundary. Its shores in many places, when I was there, and also the 
islands, were literally blue with huckleberries. . 

Green Lake is also a lovely sheet of water, of a bright green colour, emptying by a 
large and good trout creek into the most northerly bay of the Opeongo Lake. Black 
Creek is also a large stream, which has its source in Hailstorm Lake, in the Township of 
» McLaughlin. It flows for the whole length of its course through an open spruce swamp, 


\ 
its shores in many places being fringed and its waters overhung with alders. It is a deep, 
but sluggish stream, and as its name denotes, dark, and is capable of floating timber and 
logs from near the west boundary. 
The easiest means of access to the Township of Bower, at present, is by the outlet of 
Opeongo Lake. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) JAMES DICKSON, 
Provincial Land Surveyor. 
The Honourable T. B. PAarpEx, 
Commissioner of Crown Lands, 
Toronto. 


-(Appendia No. 26.) 
DISTRICT OF NIPISSING. 
TOWNSHIP OF OLARA. 


PETERBOROUGH, ONTARIO, 
November 19th, 1885. 


Sir,—In conformity with your instructions, dated 29th of May of this year, to 
survey the Township of Clara into farm lots, I have the honour to report that I have 
performed that service, and herewith submit the returns thereof. 

The township lies east of the Township of Cameron and west of the Township of 
Maria, in the Nipissing district, its northerly boundary being the Ottawa River. 

Generally parallel to the river runs the old Pembroke and Mattawa Road, at either 
side of which lots forming concessions A and B were laid out a number of years ago. 
The rear line of concession B forms the northerly limit of the newly surveyed part. The « 
village of Deux Rivieres, twenty miles south of Mattawa, lies close to the river at the 
junction of the Canadian Pacific Railway and the Pembroke and Mattawa Road referred to, 
and nearly at the centre of that side of the township. 

Beside the railway stations and officials residences, there is a saw mill a short dis 
tance from the village, the property of Mr. Peter White, M.P., for that district. 

The saw mill is usually kept in operation during the working season. There are a 
few small stores and taverns, a few tradesmen’s shops, in all probably twenty small 
dwellings, with a population, including railway and mill hands, of about one hundred 
people. é 

It is said that timber has been cut in this township and neighbourhood as many as 
sixty years ago, and during many subsequent seasons large quantities have been taken off. 
In addition to this continued drain of the pine timber from this section, a fierce fire, which 
swept over the country some fifteen years ago, completed the destruction, not only of the 
pine, but of all other timber on the lands, so that now there remains but very little, if any, 
timber of commercial value to be found in the township. 

The only timber seen within the survey consists of a few scattered pines of second or 
third quality, in the southern three or four concessions; for the rest the township may be 
said to be utterly destitute of useful or valuable timber of any kind or for any purpose. 

From the fourth concession north there is considerable brulé and burnt windfall, 
alternating with open tracts and clumps of young poplars, birches, balsams and pitch 

ines. 
i Owing to the absence of solid grown timber sufficient or suitable for good posts, some 
inconvenience and difficulty were encountered in procuring suitable material at many 
points for satisfactorily establishing the lines. 


Care, however, has been taken to procure the best available material, and good centre 
posts and pickets have been planted all through the survey. 

The surface of the township is generally ‘undulating, and presents but little of really 
broken country. 

There are but a few lakes of any extent. They are fairly well stocked with fish. - 
Those in the southern part flow south-westerly into the Petewawa River; those in the 
northerly part flow in the opposite direction into the Ottawa River. 

Most of the low lands and swamps are now comparatively dry and might, with some 
drainage, be easily cultivated. The soil in these is rich alluvial, and capable, if well cul- 
tivated, to produce a succession of crops. 

On the uplands and slopes the soil is mostly of a sandy character, containing, how- 
ever, at many placesaslight admixtureofclay. ‘Thereare places where rock, though not to 
any great extent, and scattered surface stone are met with, but taking all the rough and 
waste land in the township, or rather that part of it surveyed by me, into consideration, 
there would remain, I believe, fully sixty per cent. suitable for cultivation and capable cf 
yielding fair crops of coarse grain and roots, such as are usually grown in that part of the 
Province. | 

Trusting this report, accompanying field notes, plans, etc., will be found satisfactory 
to the Department, 

I have the honour to be, Sir, 
Your obedient servant, 


(Signed) J. W. FiTZGERALD, 
‘ Provincial Land Surveyor, 
The Honourable T. B. ParpEn, 
Commissioner of Crown Tene 
Toronto. 


(Appendix No. 26.) 
DISTRICT OF NIPISSING. 


Meripian LINE. 


-Haipurton, ONTARIO, 
November 16th, 1885. 


Srr,—I have the honour to submit the following report on the survey of a meridian 
line, in the District of Nipissing, run under your instructions of 29th day of May, 1885. 

I Jeft Haliburton on the 15th day of June and procecded by rail to Mattawa, ar- 
riving there on the night of the 16th, and thence up the Ottawa River and Lake Temis- 
camingue by row-boat and canoes. The trip up the river is a laborious one and not free 
from danger. ; 

Upon arriving at the Ounneen River, near my base line of 1881, I divided my party, 
sending four men round by Otter Tail Creek with canoes and supplies, and taking the 
balance of the party in by the base line aforesaid, a distance of twenty-two and a-half 
miles from the Ottawa, to the corners of townships eight and twelve, being my point of 
commencement. 

I reached the starting point on the 23rd day of June, and, after obtaining the neces- 
sary observations, commenced my line on the following morning and ran north astrono- 
mically from day to day until I had, on the 25th of July, gone 36 miles. The survey of 
the Township of Lorrain was then ‘proceeded with and the remainder of the forty-two 
miles was run towards the close of the survey of that township. 

Commencing at the corners of townships number eight and twelve, and going north, 
the first two miles is through a tract of fairly good land, with birch, balsam, cedar and 
spruce timber. Around Boice’s Lake, on the third and fourth mile the land is rocky, with 
pine, balsam and birch. - 


On the sixth mile, we enter the burnt country, which continues to Rabbit Lake, on 
the Matabidguan River, on the fifteenth mile ; the whole of this distance is a waste, 
growing up with pine, white birch and cherry, with here and there a few red and white 
pine bluffs, the granite rock being often exposed for long distances. 

North of Rabbit Lake, and up to about the nineteenth mile, the country is broken 
and rocky but thickly timbered with balsam, birch, cedar, some maple, and spruce, the 
latter being very large. 

On the nineteenth mile we again enter the brute, which extends to the twenty-fourth 
mile. This, like the tract south of Rabbit Lake, is entirely worthless. To the east of 
a long lake there seems to be a good deal of pine which has been lumbered. 

From the twenty-fourth to the thirtieth mile we passed through some pieces of fair 
land and heavy timber, some good scattered pine being also met with. 

Birch, balsam, cedar and poplar is the prevailing timber, and large maple and black 
birch is the principal timber on a very good piece of land on the twenty-ninth and thirtieth 
miles, 

Along the Montreal River, which we crossed on the thirty-first mile, and as far north 
as the thirty-fifth mile, there is a large amount of good white pine, and valuable as a 
timber limit. The country here has been lumbered. 

From the thirty-fifth to the forty-second mile the country is comparatively level, with 
good soil in places and clay in valleys ; the timber is generally spruce, balsam, white birch, 
cedar, tamarac, and a few white pine. A number of rock ridges on the forty-first and 
forty-second miles. 

There is more or less pine timber all through the country through which the line 
passes, and, generally speaking, there is not much of the country fit for agricultural 
purposes, 

The Matabidguan River seems to be about the dividing line between the Laurentian 
and Huronian formations, the former being to the south and the latter to the north of 
this river or Rabbit Lake. 

I found no trace of minerals. 

The magnetic variation averaged 7° 30’ West. 

Herewith I send plan and field notes of the line, with account, pay list, transport 
vouchers and diary of survey. . 

[ have the honour to be, Sir, 
Your obedient servant, 


(Signed), A. NIVEN, 
Provincial Land Surveyor. 
The Honourable T. B. Parpus, 


Commissioner of Crown Lands, 
Toronto, 


(Appendix No. 27.) 
DISTRICT OF NIPISSING. 
TowNsHIP oF CAMERON, 


PETERBOROUGH, OnraRio, 
February 23rd, 1885. 
81r,—I have the honour to report on the survey of the Township of Cameron, per- 


- formed during the fall of last year, and to submit the field notes and plan thereof. Also 


a tracing of plan showing the prevailing timber sections within the township. 

The township of Cameron lies immediately east of the townships of Boyd and Papineau 
and south of the Ottawa River, along the shore of which, at this place, runs the Canadian 
Pacific Railway. 


4 (O.L.) 
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The Pembroke and Mattawa common road, surveyed many years ago, and chiefly used 
for the transport of supplies, plant, etc., to the lumbering establishments operating on either 
side of the river, runs also along-the south side. Between the road and the river a con- 
cession of lots was laid off fronting on the former, and at the opposite side another 
concession of lots extending back to a rear line. This rear line forms the north boundary 
of the present survey. 


The general character of this section of country, its fitness for settlement, its lumber- 
ing and mineral resources and other features, differ so little from those of adjoining 
townships already surveyed and reported upon, as to render any special description 
difficult. 


So great is the similarity in all its aspects of one township to another, and of all to 
each other, that a faithful description of any one may, with very little variation indeed, be 
applied to ‘the rest. 


Only rarely it happens that any marked physical difference is met with. 


Good land and bad, swamp and uplands, rock and water, variety in timber, etc., form 
the general characteristics of all, and are found very nearly in the same proportion. 


The accompanying field notes give as aceurately as possible all detailed information. 


Instead, therefore, of reproducing the field notes in this report it will, it is hoped, 
_ answer the requirements of the Department, and be found sufficient to give a more general 
description. 

Taking that portion of the township from the south boundary to concession line | 
sixteen and seventeen, it may be described as undulating and rolling, interspersed with 
swamps, marshes and lakes of limited extent. 

Few, if any, hills or steep bluffs have been seen. The swamps yield mostly an average 
growth of tamarac, spruce and balsam, cedar being scarce and none of any commercial 
value. The soil usually is a brown or dark loam at bottom, with a covering of light 
vegetable mould on the top, but occasionally rests on a gravel or stone bed. 


On the higher lands and slopes the soil is more varied, in places it is dark, a brown 
clay and loam on red or white sand, and frequently on what appears to bea mixture of all 
three. In such circumstances the soil i is generally light, though kind and productive and 
easily cultivated. Tracts where clay predominates are on the uplands mostly, where 
hardwood prevails. These lands are usually stony, but in many places the stones are of 
such a size as to admit of being removed and the soil in such cases is firm and lasting. 
There are occasionally exposures of bald granite rock, and boulders are not unfrequently 
met with. Probably one-third of this division of the township may be considered suitable 
for settlement and cultivation, while a very large proportion of the remainder will serve 
for pasturage, etc. 

From the concession line already named to the rear line, the country partakes of the 
same general character as that described, though containing, perhaps, a somewhat larger 
proportion of arable land. The soil is principally composed of clay and sand loam, more 
or less stony, but of sufficient depth and fertility to produce the usual kinds of crops 
grown in this district. 

{ think that fully forty to fifty per cent. of this division might be set down as fairly 
fit for settlement. 

Viewing the township as a whole, I would say that 40 per cent. is fit for settlement 
and, of the remaining portion, a large area will be found suitable for pasturage and other 
purposes. . 

Respecting the erkele pine timber much cannot be said of what now remains. - 

This part of the country has, | understand, been lumbered over for nearly half a 
century, and to render it still more destitute of pine, a fire swept over it about fourteen 
years ago, destroying not only the hardwood but mostly all the pine and other greenwoods 
in its way. At present there are but two tracts in which any pine worth mentioning is 
found, one in the south side of the township and one on the north ; the former partly from 
concession one to ten, about 20,000 acres, the latter abont 14,000 acres. The larger, on 
the south, is worked by the Messrs. Gilmour & Co., and is brought down the Petewawa 
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River; the smaller is operated by Klock & Co., who float the logs north by Aumond Creek 
to its outlet on the Ottawa River, where a saw mill is erected and where the business of 
Klock & Co. is mostly transacted. 

The entire central part of the township, comprising nearly one-half the total area, 
has been so overrun by fire that, excepting a few isolated patches of green timber, of little 
value, no timber of any consequence now remains. 

In the south and towards the middle of the township, are scattered some pretty lakes, 
in which are trout, pickerel and other fish. At Klock’s mills there is a station of the 
Canadian Pacific Railway. It is about ten miles south from Mattawa, and now that the 
railway is open and facilities offered to incoming settlers, it is to be expected that when 
the lands are thrown open for sale and the country becomes better known, a fair share of 
immigration will set in and occupy these lands. 

As will be seen by the accompanying returns, there are six settlers in the north part 
of the township having clearings varying from six to 100 acres made on their lots, with 
improvements to correspond. 

Immediately north of the survey in concessions B and A there are, scattered along 
the old road, about ten settlers, all of whom occasionally reside on the lots, but during 
the lumbering season find employment in the shanties. 

The lines have all been surveyed on the given astronomical bearings, viz., concession 
lines N. 69° 8’ 20” E., and sidelines N. 20° 51’ 40” W., and frequent observations have 
been taken during the progress of the survey. 

I have the honour to be, Sir, 
Your obedient servant, 


(Signed), J. W. FITZGERALD, 
Provincial Land Surveyor. 
The Honourable T. B. Parps&s, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 28.) 
DISTRICT OF ALGOMA. 
TownsHie oF Hart. 


FARMERSVILLE, ONTARIO, 
December 2nd, 1885. 


Srr,—I have the honour to submit the following report of the survey of the Town- 
ship of Hart, District of Algoma, in accordance with instructions dated July 20th, 1885. 

I proceeded by way of the Canadian Pacific Railway to Cartier station on September 
7th, and at once commenced operations in searching for the original posts on Provincial 
Land Surveyor Salter’s meridian line. The twelve mile post was found at once, at a distance 
of about twenty chains from the railway line, and, after several days’ work, I succeeded 
in finding the six mile post, which was to be my starting point, and the south-east angle 
of the Township of Hart. According to instructions, the south boundary was carried six 
miles west from this point. 

This township forms a part of a small plateau on the height of land, or watershed, 
between James Bay and Georgian Bay. This plateau has an elevation of some five 
hundred feet above that of the surrounding country, and from its position caught much 
of the earlier drift. 

While the general formation of the country is rough and hilly, the upper plateau is 
over both hill and dale, strewn with water-worn boulders many layers in thickness. 
These boulders vary in size frem a few inches to many feet in diameter. 
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The soil consists of sand and gravel between the stones. 

Upwards of thirty years ago there was a good growth of pine timber, the roots of 
which found nourishment between the boulders. This timber was destroyed by fire about 
that time, saving a few small patches which chanced to be in protected places. ‘The whole 
country is now covered with a dense growth of pitch pine, poplar and some white birch, 
with much fallen timber. The township will not be well adapted for agriculture. 

The lakes, in almost every case, are the result of the work of thé beaver, which 


are very plentiful in the south and west part of the township. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed), B. G. SAUNDERS, 
Provincial Land Surveyor. 
The Honourable T. B. PARDEE, 
Commissioner of Crown Lands, 
Toronto, 


(Appendix No. 29.) 
DISTRICT OF ALGOMA. 
TowNsHIP oF TRILL. 


Wurrsy, OnTARio, 
November 9th, 1885. 


Sir,—I now have the honour to submit to you my report of the survey: of the Town- 
ship of Trill, in the District of Algoma, surveyed according to instructions from you bear- 
ing date May 29th, 1885. 

I proceeded to the work by the Canadian Pacific Railway to the point where the 
railway crosses the Vermillion River, and thence by canoe to the south-east corner of the 
township. 

After having obtained satisfactory observations, I connected the south-east angle of 
the township with the twelve mile post on Provincial Land Sur veyor Salter’s second base 
line, which is the north-west angle of the Township of Fairbank. 

I ran the line between lots two and three due north, and made lot number one an 
irregular lot. The remainder of the township, with the exception of lots number eleven 
and twelve, I laid out in the usual way, making the lots forty chains wide and eighty 
chains in depth, with the concession lines running due east and west, and the side lines 
due north and south, 

T found that if I made lot number twelve alone an irregular lot that it would be 
unusually large, so I divided the overplus equally between lots number eleven and twelve. 
From one-half to two-thirds of this township is very good. land ; the soil is mostly light 
sandy loam, but is of considerable depth. There is heavy clay soil in some places, but. 
only in isolated patches. 

Around the lake, which the west boundary crosses, and also near the north-east 
corner of the township are tracts of fine hardwood bush, lied the Indians have used ag 
sugar bushes 

In concessions numbers four, five, and six there is considerable pine, but a good deal 
of it is scrubby. There is some scattering of good pine throughout the whole ‘township ; ; 
but in the southern part the timber is chiefly ‘birch, maple, spruce, balsam, tamarac and 
scrubby pine. ‘There is also considerable black Wireh and bird’s eye maple to be found. 

There are some traces of iron and copper, but I saw nothing of much value. 

The water of this township nearly all drains into the Vermillion River by a creek’ 
which comes from the north, crosses the north boundary in lot number eight and, after 
having touched every concession, empties into Vermillion Lake, in the fourth concession. 
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The water from the lakes in lots numbers eleven and twelve goes in a westerly direc- 
tion, probably to the Spanish River. 

The country, altogether, is not particularly hilly or rocky, although there are some 
high rocky hills in it, especially near the centre of the township. 

From the hay that I saw growing on some of the portages, and which had been 
accidentally sown there from baled hay, I should say this country would produce most 
luxuriant crops of all kinds of hay that grow in Canada. 

I think that this country is better adapted for stock raising and grazing than for 
farming. 

I have the honour to be, Sir, 
Your obedient servant, 


(Signed), W. O. JOHNSTON, 
Provincial Land Surveyor. 
The Honourable T. B. ParpEr, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 80.) 
DISTRICT OF ALGOMA. 
TOWNSHIP OF LEVACK. 


West Montrosz, OnTario, 
October 27th, 1885. 


Sir,—I have the honour to submit to you my report of the survey of the Township 
of Levack, in the District of Algoma, in obedience to your instructions dated May 29th, 
1885. 

I reached the post planted at the north-west angle of the Township of Balfour on the 
first day of July, and, after obtaining an observation of Polaris at that point, ran west 
till I met the east boundary of the Township of Cartier, which I fonnd to be distant from 
the south-east angle of the Township of Levack five hundred and twenty-one chains and 
fifty links, being an overplus of forty-one chains and fifty links. Of this overplus I made 
lot thirteen and planted posts for the same all through the township. 

Owing to the extreme roughness of the south boundary, I found in blocking out that 
I had varied about one degree to the north from lot number three. 

I began sub-dividing the township at lots numbers ten and eleven, where [ ran 
astronomically north three miles, planting posts for the concessions every eighty chains. I 
then worked east, taking the south half of the township with me, then north, and finished 
on the northwest corner. 

I cannot report the Township of Levack as being well adapted for agricultural 
purposes, being very much broken by high rocky ridges. The soil is a light 
sand and gravel, which is found particularly on lots seven, eight, and nine in the 
first concession, and on lots nine, ten, eleven, twelve and thirteen in the sixth concession, 
but so hemmed in by rock ridges as not to invite settlement. 

Part of the township is a brulé grown up with smale pitch pine and poplar. The 
balance of the township, except that shown on the timber plan as pine and tamarac is 
mixed timber—pine, spruce, tamarac, balsam, poplar, birch and maple. 

The pine on that part of the township shown as pine land on the timber plan is of 
good quality, being large, straight and sound. 

The Onaping River enters the township on lot number ten, in the sixth concession, 
flows southerly through lots numbers nine and ten in the various concessions and leaves 
the township on lot number nine, in the first concession. 


Bo. Tt is a rapid stream with many chutes and falls. 
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All the lakes of any importance met with in the course of the survey were traversed. 
There are no settlers in the township. 
Trusting this report, together with the field notes and plans, may be found satisfactory, 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) 0. D. BOWMAN, 
Provincial Land Surveyor. 
The Honourable T. B, PaRpeEg, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 31.) 
DISTRICT OF ALGOMA. 
TOWNSHIP OF CASCADEN. 


WINDSOR, ONTARIO, 
October 28th, 1885. 


Sir,—I have the honour to submit the following report of the survey of the Town- 
ship of Cascaden, in the district of Algoma, surveyed according to your instructions, 
dated May 29th, 1885. : 

I proceeded, by way of the Canadian Pacific Railway, to the crossing of the Vermillion 
River, in the Township of Balfour. Here I took canoes, and proceeded down the river to 
the base line run by Provincial Land Surveyor Salter, in 1857. 

I followed this line west until I came to the post marked XII miles, which I was 
instructed would be my starting point, and likewise the south-east angle of the town- 
ship. 

z After taking an observation of Polaris I ran my east boundary due north six miles 
as per instructions. 

After running my east boundary as stated, I returned to the south-east portion of 
the township in order to survey the interior. I then worked westward and northward 
until the survey was completed. I did not find Salter’s post at the intersection of the 
base and meridian lines; neither did I find his VI mile post on the meridian line. These 
posts were undoubtedly destroyed by fire. 

I found very little good land in this township, the country being very hilly and 
rocky, and the soil sandy. 

The greater part of the township has been run over by fire years ago, and is now 
grown up “with a dense growth of small poplar, birch, spruce, pitch pine, ete. The largest 
tract of green timber left is in the south-eastern part of the township, extending across 
lots numbers one to seven, inclusive, on the south boundary, and then running in a north- 
easterly direction, through concessions one, two, three, four and five, to Windy Lake. 

The timber being birch, poplar, spruce, balsam, maple and a few good pine, but too 
scattered to be of any commercial value. 

The township is well watered by numerous small lakes, the water being generally 
clear and deep, and apparently paren! few fish. A great many of these lakes have no 
apparent outle‘. 

The geological formation is gneiss, and although no indication of valuable minerals. 
was discovered, yet I frequently found considerable disturbance of the magnetic needle. 

The Canadian Pacific Railway crosses the north-east corner of lot one, in the sixth 
concession, upon which there is also a siding and a small house, occupied by the railway 
section men. 

I found no settlers. 


AS 


As the Township of Dowling had not been surveyed when running my east boundary. 
I am unable to show the intersection of the concession lines of this township with the 
outlines of my township. 


Accompanying, you will find field notes, plans and other returns, which [ trust will 
prove satisfactory. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) JOSEPH DE GURSE, 
Provincial Land Surveyor. 
The Honourable T. B. Parpsr, 
Commissioner of Crown Lands, 
Toronto. 


(Appendia No. 32.) 
DISTRICT OF ALGOMA. 
TownsHiIp or DowLina. 


INGERSOLL, ONTARIO, 
October 30th 1885, 


Sir,—I have the honour to submit to you my report of the Township of Dow- 
ling, in the district of Algoma, surveyed according to your instructions, bearing date the 
29th day of May, 1885. 


I travelled from Ingersoll by the Canadian Pacific Railway to Sudbury, and from there 
to the Hudson Bay post at White Fish Lake, getting my camping outfit which I had left 
at the post since 1884, and engaging Indians, from the village there, that I have had on 
surveys before. We paddled up the Vermillion River in canoes to where it crosses the 
east boundary of the Township of Fairbank. 


Commencing where instructed, at the intersection of the fifth and six concession lines 
with the east boundary of the Township of Fairbank, [ ran a line due north, without blazing, 
until I struck Salter’s base line. This line which I had run due north not striking the 
south-west corner of the Township of Balfour, finding the distance I was away, I 
returned and ran a well blazed new line, bearing N. 6° 7’ E. to the south-west angle of 
the Township of Balfour. 


The notes of this line I enclose with the plan, etc., of the township of Dowling. 


From the south-west angle of the Township of Balfour. 1 retraced Salter’s base line 
for my south boundary to his twelve inile post, following the old blazes and cutting it out 
properly, where necessary in order to chain. 


My posts are planted on this line, asshownin my plan. Finding it not very straight, 
and bending southward from due west, I proceeded to the post on the west boundary of 
Balfour, between the first and second concessions. Finding it eighty chains from my south- 
east corner, ! ran a line due west to act as a base, and the other concessions I ran in the 
same way, due west, parallel to this line. 


The distance across my township being between thirty and forty chains over six 
miles. In the first, second and third concessions, | planted posts for thirteen lots ; the 
fourth, fifth and sixth concessions, on the west side being much broken by Windy Lake, 
I did not plant posts for thirteen lots, but only for twelve lots. I made a careful survey of 
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the rivers, and that portion of Windy Lake within my limits. Windy Lake isa fine 
body of water, said to contain plenty of fish, including trout, black bass, etc. Its shores 
are very irregular, being also rough and rocky. 


The township, on the whole, is not, although being rough and mountainous, badly 
suited for agricultural purposes. 


The hills in general form a kind of broken chain, which run in a north-easterly and 
south-westerly direction, leaving on both sides of it two valleys or partial plains, which 
can be easily cleared, and could be made,from their close proximity to the Canadian Pacific 
Railway, profitable farming settlements. 


About twenty-five per cent. of the area of the township is capable of being cultivated 
to advantage and could be readily converted into stock raising or root growing farms. 


The soil is generally clay and sandy loam, and the prevailing rock formation is clay 
slate, which is crumbling away and annually becoming more pulverized, and for this rea- 
son, the south and east sides of hills which are not too abrupt, would make Pa bs 
pasture lands. 

There is very little pine in the township. The timber mostly met with and in greatest 
abundance is birch and poplar, and the remaining species occur in the following order :— 
white birch, balsam, spruce, tamarac, maple, cedar, ash and ironwood, and in the at con- 
cession, part of which has been burned over some years ago, a thick undergrowth of bal- 
sam, birch, poplar, hazel and alder. 

There are two rivers running through the township, the Vermillion and Onaping, 
the former running through the south-east portion and cutting the third, second and first 
concessions, and the latter touching the fifth concession first, and running south-west to 
about the centre of the third concession, and then north through the fourth, fifth and 
sixth concessions. 

The Vermillion River is moderately deep, and the current slow, while the Onaping 
River is shallow, and has a very swift current. Both these rivers are tortuous in their 
course. 

There are no falls on the Vermillion in its course through this township which would 
be of any importance as water power locations ; but on the Onaping there are three which 
could be readily utilized for such purpose. 

High Falls, on the Onaping River, and so named by the Canadian Pacific Railway 
Company, is the most important. 

It is very close to the Canadian Pacific Railway, and is situate on lot number 
seven, concession four, twenty chains north of the line running between concessions num- 
bers three and four. 

The fall is about eighty feet, and the width of the river at the top is about one chain, 
but widens at the drop to several chains. 

The next fall of importance, is found by following the course of the river to lot num- 
ber eight, concession six. 

This fall is about ten feet deep, and from these could be derived excellent water 
privileges. There is also between this and High Fallsa smaller one, which is about eight 
feet, and is situate about twenty chains north-west of High Falls, and adjacent to the 
Canadian Pacific Railway. 

The best land in the township is met with on the banks of the Vermillion and the 
Onaping Rivers. On the former, in lots numbers four to ten in the first concession, and 
lots one to ten in the second concession, is decidedly the most promising locations for agri- 
cultural pursuits. The surface may be practically called level, and the soil is a rich allu- 
vial deposit, which, if properly cultivated, ought to yield either grain or root crops, which 
would fairly compete with any in the market. This tract can be easily cleared, and ag 
well as having the advantages of water navigation, it also has the benefit of being close to 
the Canadian Pacific Railway, which is certainly a great boon, and very convenient for 
disposing of any superfluous products. 

On the Onaping River, also, there are similar inducements to those mentioned, and 
are situate on lots numbers one to six in the third concession, numbers four to ten in the 
fourth concession, and numbers five to twelve in the fifth concession. 
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There are no minerals so far as I have seen in the township, but as it is for the most 
part covered with forest, there may possibly be some traces of mineral which are not at 
present apparent, 


I have the honour to be, Sir, 
Your obedient servant, 


} (Signed) W. R. BURKE, 
Provincial Land Surveyor. 
The Honourable T. B. Parpze, 
Comissioner of Orown Lands, 
Toronto. 


(Appendix No. 33.) 
COUNTY OF RENFREW. 
RESIDUE OF THE TowNnsHIP or NortH ALGONA. 


EGANVILLE, ONTARIO, 
November 20th, 1885. 


Sir,—I have the honour to submit the following report on the survey of the residue 
of North Algona, in the County of Renfrew, in accordance with your instructions dated 
29th May, 1885. 

“I began operations by tracing out and reblazing the line between concessions five and 
six ; then, after observing Polaris, I proceeded to run the line between lots fifteen and 
sixteen, producing said line to the north boundary, starting from an old post planted by 
Provincial Land Surveyor O’Hanly. The remainder of the work was then carefully 
finished according to instructions, taking observations where necessary. 

This township is very much broken by steep rocky hills, some of which are fully 
three hundred feet above the Bonnechere River. 

The soil is a light, sandy loam, stony and rocky in places. 

Large beaver meadows are numerous, and in nearly every instance admit of easy and 
permanent drainage. 

Good water was everywhere met with. 

The largest lakes are Rattray’s, Dan’s, Johnson’s, and Lower Long Lake, the latter 
being the headwater of Cochrane’s Creek, a stream of considerable size, which flows south- 
easterly across the township. It has an average width of about ten feet, and a depth of 
about four feet, with a strong current. 

Reservations for roads were left around all lakes when crossed by concession or 
proof lines, but none were left along Cochrane’s Creek or the Bonnechere River. 

This township has been overrun several times by forest fires. 

Very little green timber is to be found, especially in the north-western portion. 

Nearly all the marketable pine has been cut or burnt. What is left is very scattered 
and of an inferior quality. 

Hardwood was only found in small patches of a few acres in extent. 

The eastern portion of the township has escaped fires for a few years and is now 
covered with a dense growth of young poplar and birch, from six to twelve feet in height. 

Swamps of tamarac and cedar are numerous but small in area. 

I consider about twenty per cent. of the township arable land. A large percentage 
of the remainder is particularly adapted for grazing purposes. 

The Eganville and Bonnechere and Eganville and Hagarty Roads, were traversed and 
posted, in accordance with instructions. 
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Rock exposures were constantly met with, all being granite and gneiss. No minerals 
or peculiar rock formations were found. | 

A large area has already been taken up by squatters, some of whom have gone in 
since the survey was completed, while others have large and well-improved farms, having 
been living there for periods varying from six to sixteen years. 

Herewith I send field notes, plan of survey, ete. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed), FRANK PURVIS, 
Provincial Land Surveyor. 
The Honourable T. B. ParpsEs, 
Commissioner of Crown Lands, 
‘Toronto. 


(Appendix No. 34.) 
DISTRICT OF ALGOMA. 
TOWNSHIP OF CARTIER. 


CLINTON, ONTARIO, 
November 14th, 1885. 


Srr,—I have the honour to submit the following report of the survey of the Town 
ship of Cartier, Algoma District, under instructions bearing date May 29th, 1885. 

The Township of Cartier is situated on the Canadian Pacific Railway, four hundred 
and seventy-eight miles from Montreal and three hundred and fifty-eight mites from 
Ottawa. 

The railway enters the township about one-half mile west of the south-east angle and 
leaves the township about the same distance east of the north-west angle. 

The surface of the township is very much broken by high rocky hills, with generally 
rocky swamps in the valleys. Very few lakes of large size are met with, and being situated 
near the head waters of the Vermillion River, the creeks are not large and most of them 
that I crossed with the lines of the township were of soft water. 

As will be seen by the timber plan accompanying the returns, most of the township 
has been burned over at different times, and very little valuable timber left standing. 

Throughout the old brule scattered pine may still be found, and the same holds out 
in the green districts in the centre and south-east parts, but there is not anything like 
sufficient for a timber berth. In the green districts in the northern part of the township, 
especially the western portion of such district, large red and white pine are quite numer- 
ous, but on account of the smallness of the tract in Cartier, it would be well to include it 
in the township unsurveyed lying north, in which pine seems to be more plentiful. 

The burned districts are thickly overgrown with pitch pine, poplar, birch and cherry, 
varying in size from two inches to four inches in diameter. The districts not yet burned 
are timbered chiefly with poplar and white birch, the latter predominating. 

In prosecuting the survey I made the lines between lots four and five and eight and 
nine the basis of the township, to which, and from which I intersected the concession 
lines. 

I noted the intersections of the Canadian Pacific Railway with all the lines, but on 
account of the numerous lines run around Cartier Station, none of which coincided with 
the boundaries shown on the sketch sent me, I could not, with any degree of certainty, 
place on the plan the areas of the lots broken by the block applied for by the Canadian - 
Pacific Railway Company. I have, however, sent in a sketch showing the size of the 


different blocks surveyed by them and the areas of the lots broken by the larger of the 
said blocks. 
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The chains used on this survey were Chesterman’s steel band chains, and I endeavoured 
to have the chainage done with as much accuracy as possible considering the roughness of 
the country. 

The concession lines were run due west, astronomieally, and the side lines due north, 
astronomically, in accordance with instructions. I observed for the azimuth the Pole 
star (Polaris) on several occasions, and the variation of the needle shown on the plan is a 
mean of the variation found from the different observations. 

No minerals of economic value were met with. 

In retracing Salter’s old line, I found stumps at the south-east angle of Cartier, and 
having re-run the first mile across concession one, I again found some traces of the line. 
I had also found some blazes and stumps between concessions two and three when that 
line was run out to the west boundary, but there was no indications of the old line between 
concessions one and two and two and three, and also none between the last mentioned 
concession line and the line between concessions four and five, where, in a small piece of 
green timber, several old stumps and blazes were found. The old line had been opened 
up and re-blazed across concessions five and six by Provincial Land Surveyor McPherson 
when surveying for the Canadian Pacific Railway Company. 

. I failed to find either of the posts on this line referred to in my instructions, viz., 
the VI. mile and the XII. mile, although I made diligent search for them. 

There were no actual settlers in this township devoting themselves to agriculture. 

The Canadian Pacific Railway Company have erected dwelling houses at Cartier 
Station for their own employees. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed), H. B. PROUDFOOT, 
Provincial Land Surveyor. 
The Honourable T. B. Parpzz, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No, 35.) 
DISTRICT OF ALGOMA. 
TOWNSHIP OF BALDWIN. 


TorRoONTO, ONTARIO, 
April 6th, 1885. 


Srr,—I have the honour, in accordance with instructions from your Department 
dated at Toronto, May 23rd, 1884, to submit the following report on the survey of the 
Township of Baldwin, that is to say :— 

I sub-divided the township during the months of September and October following 
the date of the instructions. The lines throughout were traced by the aid of solar instru- 
ments and measured with continuous steel bands. t 

The Algoma Mills branch of the Canadian Pacific Railway, as partially constructed, 
crosses the south-eastern portion of the township. 

Spanish River runs easterly across the northern part. The river here is very rough 
with many rapids and falls, and as may be seen by referring to the returns. numerous 
islands occur in the river, some of them being of quite large extent. 

Very few lakes are found for this part of the Province, there being less than five 
hundred acres of water in all, including the river surveyed. 

Swamps are comparatively abundant, covering a considerable area, more particularly 
in the southern sections of the township. 
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Rocky hills and mountains of rather rugged description break the surface a good 
deal. 

Soil is generally a clay loam of good quality and valleys and patches of good land are 
frequent. 

In the portion of the township convenient to the railway, good inducements are 
offered and settlers in Canada might do worse than locate in this township. Over the 
northern and north-western parts, and where the timber) has escaped the fire the surface 
is not so broken, and as soon as facilities of access are afforded, will become quite eligible 
to the agriculturist. 

Fires have pretty generally overrun the southern part of the township, comprising 
concessions one and two, lots one to eight inclusive, in concessions three and four, and 
about half of the same lots in concession five. This burned portion presents a very bushy 
appearance, with logs and windfall, overgrown with poplar and hardwood underbrush, and 
with patches of green timber in a few places remaining. A good growth of pine and 
hardwood must formerly have covered the upland portions of this section, but little pine 
of any value now remains, lumbering and fires having removed or destroyed it. The 
other portions lying north and west of this burned part are covered more with maple and 
other hardwoods, mixed with some pines of good quality worth removing for commercial 
purposes. 

No valuable minerals were discovered during the survey. 

There are no improvements except the railroad before mentioned. 

The plan and other returns are herewith enclosed. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed), Ga BAB RY ea 
Provincial Land Surveyor. 
The Honourable T. B. ParpEs, 
Commissioner of Crown Lands, 
Toronto. 


(Adpendix No. 36.) 
DISTRICT OF ALGOMA, 


County oF NAIRN. 


Toronto, ONTARIO, 
February 3rd., 1885. 


S1r,—I have the honour, in accordance with instructions dated July 16th, 1883, to 
submit the following report of the survey of the Township of Nairn :— 

_ I proceeded to the survey of the said township in the fall of the year of the date of 
the instructions, and re-opened and measured its western boundary across concessions one 
and two, and ran the line between said concessions one and two, easterly across the 
township. I also re-opened and measured its eastern boundary across said concessions one 
and two, and did some traversing of the waters within the township, that, owing to the 
lateness of the season, the work was stopped for that time. 

During the summer of 1884, I completed the survey of the township, and transmit 
herewith the field notes, and other returns of the same. 

The western boundary of the township was previously run by Provincial Land 
Surveror W. Beatty, and I would remark that across a portion of concession number four 
the old line could not be traced, and when connected across, the direction was quite — 
different to that expected. 
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The Algoma Mills branch of the Canadian Pacific Railway crosses the township in a 
north-east and south-west direction. Its location is shown on the accompaning returns, 

Spanish River run south-westerly across the township. ‘This river crosses, also, near 
its north-westerly angle. 

The easterly branch of the same stream, known as the White Fish, or Vermillion 
branch, crosses a portion of the south-easterly part of the township; the portion of it 
lying within this township being expanded into a lake of considerable area. The stream 
assumes the form of a river a short distance beyond the boundaries in both directions. 

Besides these waters described, several unimportant lakes and ponds were met, and 
shown on the returns. 

Spanish River would afford extensive water power at the falls, near the eastern 
boundary of the township. 

There is quite an extensive tract of sandy level land occupying the central portion of 
the township in the river valley. This afforded an easy route over that part of the 
Ca nadian Pacific Railway. Aside from this useful purpose, the flat possesses but little 
value, the soil being a light sand, and, where not burned, the timber is Norway pine, 
chiefly, and quite too small for timbering purposes. Outside of this level portion, the 
' country is very rough and rocky, generally; very little is suitable for agriculture. 

No valuable minerals, nor traces of any, were seen throughout the survey. 

This whole country a few years ago was a pine forest. Now very little timber of 
any value remains. Fire has overrun the whole, and destroyed it. The dead and black- 
ened trunks of large white pines are seen standing and fallen over every portion. At 
present a thick and dense, growth of small poplars, &., is sprung up, and covers the 
ground everywhere. 

A very small patch of timber, that was but partially destroyed by fire, remaining 
near the railway near the western boundary of the township, has been cut and made use 
of by the railway company. ; 

A few marshy swamps show, here and there, of unimportant extent, most of which 
have been caused by flooding made by beaver dams. 

No cedars worth mentioning were met with. 

Beyond the sandy flat above described, no one part differs from the other, in regard 
to its timber. 

No settlement or improvements exist, except the railway, and a few tempor- 
ary buildings (now deserted), that were oceupied by the railway company, during the 
construction of the railway. 

I have the honor to be, Sir, 
Your Obedient Servant, 


(Signed) G. BO ABREY, 
Provincial Land Surveyor. 
The Honorable T. B, Pardee, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 37.) 
DISTRICT OF ALGOMA. 


TOWNSHIP OF GOULD. 


PARRY SOUND, ONTARIO. 
November 24th, 1885. 


Sir,—-I have the honor to report that I have completed the survey of the Township 
of Gould, agreeable to instructions received from your office, dated May 24th, 1885. 

I commenced the survey of said township, by tracing out and chaining the west 
boundary, from the south-west angle northward, to the line between concessions two and 
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three, where I took an observation of Polaris, on its eastern elongation, on the night of the 
2nd of September, and surveyed the line between said concessions, east astronomically. 
After running said line across the township, I surveyed concessions one and two, mak- 
ing concession two the regular depth of eighty chains, and leaving concession one 
irregular, owing to the south boundary not running due east. I then ran the line 
between lots six and seven north astronomically, and ran the several concession lines at 
right angles thereto, as I proceeded northward, leaving the sixth concession bounded on 
the north by Salter’s base line, over one hundred chains in depth. 

The Mississaga River, which drains about three-quarters of the township, passes 
across the south-west corner; the waters in the fifth and sixth concessions empty north- 
ward into a large lake, which lies about ten chains north of the.township. 

A small portion of the township lying north of Cummin’s and Chub Lakes has been 
burned over, and is grown up with a dense growth of poplar. 

The greater part of the township is timbered with hard wood, and afew scattered 
pine, excepting the numerous small swamps scattered throughout, and are timbered with 
cedar, spruce, balsam, and birch—cedar prevailing. 

That portion of the township lying on the west shores of Cummin’s Lake, and lot 
one throughout the township, comprise the greater part of that which is fit for settle- 
ment ; the other parts, although well timbered, and with very little exposed rock, are light 
and stony. 

Cummins’s Lake is about two and one-quarter miles long, with an average breadth 
of almost one mile, the water of which is as clear as that of the Georgian Bay, with as 
fine lake trout and white fish as I have seen in any inland lake on the north shore. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) DAVID BEATTY; 
; Provincial Land Surveyor. 
The Honourable T. P. ParpEE, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 38.) 
DISTRICT OF THUNDER BAY. 
TowNSHIP OF O’CoNnNoR, 


Port ARTHUR, ONTARIO, 
October 21st, 1885. 


Srr,—In accordance with instructions from your department, I have laid out the 
new Township of O’Connor, about twenty miles south-west of Port Arthur, in the district 
of Thunder Bay, and beg to submit the following brief report thereon :— 

Sotl.—Almost the whole of thts township, which comprises 26,965 acres, Cee of 
a heavy, rich grey clay loam, free from stones, and well adapted to the growth of 
wheat, and other cereals. But very little rock is visible, except on the-north ‘and south 
boundaries, that on the former being gneiss, and on the latter trap. In fact nine-tenths 
of the land may be termed good agricultural land. A glance at the accompanying plan 
will suffice to show that the whole township is remarkably well supplied with water,, 
even in the driest seasons. 

In the larger of the streams are to be found an abundance of brook trout, which, 
with the numerous partridge, rabbit, bear and moose, constitute all the game met with. 

Timber.—The whole township is thickly timbered, that on the southerly three con- 
cessions being chiefly jack pine and poplar, and on the north, birch, with an occasional 
mixture of spruce, tamarac, cedar, etc. ; a few white pine were met with on the western 
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boundary, and western part of the north boundary. The cedar, cottonwood, and white 
pine are of good dimensions. The northern portion of the township has been overrun 
by fire, leaving bothstanding and fallen timber, with a dense undergrowth which seriously 
impeded the progress of the survey. 

Roads.—The new cclonization road from Murillo station on the Canadian Pacitic 
Railway to Whitefish Lake, which passes through the south-eastern part of the town- 
ship will, when fully completed, afford easy access thereto. The line of the projected 
Thunder Bay Colonization Railway also traverses the township, and will doubtless, ere 
long, bring these lands within easy and rapid connection with the markets of Port Arthur 
and the east. ; 

All the available land in the Township of Oliver being taken up, settlers have 
crossed the Kaministiquia River, and settled north of the Township of O’Connor. These 
people are anxious to have a new township surveyed, which will include theireim- 
provements, or that a strip fronting the river be laid out as an addition td Oliver Town- 
ship. 

A detailed plan of my survey on a scale of forty chains to the inch,and a tracing 
' thereof, showing in color the prevailing timber, also the field notes and accounts, are 
transmitted herewith. ; 

; I have the honour to be, Sir 
Your obedient servant, 


(Signed) A. L. RUSSELL, 
Provincial Land Surveyor. 


The Honourable T. B. PARrpEx, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 39.) 


DISTRICT OF THUNDER BAY. 
TOWNSHIP OF GILLIES. 


BELLEVILLE, ONTARIO, 
December 3lst, 1885. 


Srr,—I have the honour to report that, in accordance with your instructions, dated 
the 29th of May, 1885, I have completed the survey of the Township of Gillies. 

I reached the scene of my operations in the latter. part of July, and found that Mr. 
Russell, who was surveying the Township of O’Oonnor, had already surveyed the northern 
boundary-of the Township of Gillies, so that it was unnecessary for me to fulfil that part 
of your instructions referring to the establishment of the north-east corner of the Town- 
ship of Gillies. : 

I found that the post planted by Mr. Russell between lots numbers four and five on 
his southern boundary was exactly correct for the corresponding lots in the Township of 
Gillies. I took an observation at this point and ran my side line between lots four and 
five south, at the distance of One mile. I started concession line five and six, and ran 
eastward two miles. I then ran my eastern boundary, and commencing each of the con- 
cession lines ran them westward, at the same time running my several side lines as I 
moved along. I next completed my southern and western boundaries, thus establishing 
the eastern boundary of the Township of Lybster. 

It appears from a tradition of the Indians, that this whole section of country was 
overrun by a very destructive fire some sixty or seventy years ago, and all the timber of 
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that date destroyed. This is borne out by the fact that all the present timber is a second 
growth of poplar birch, spruce, tamarac and jack-pine, of about an age to correspond with 
the tradition, No old full-grown forest trees are anywhere to be found, except a few 
moderate sized white pine along the base of the mountain range which extends east and 
west through the Township of Gillies, chiefly on the third concession. A further evidence > 
of this great fire isthe charred remains of large old trees, frequently found, and the almost 
entire absence of the black Tesetaple mould always found overlying the soil of other 
forests. 

The poplar, spruce, tamarac, etc., is of a thrifty growth in the Township of Gillies, 
in some places being from ten inches to a foot in diameter, and generally very tall. 


The jack-pine is a tree peculiar to this region, and is found here in groves of hundreds 
of acres in extent; it varies in size from five inches to a foot in diameter, and is suitable 
for small building timber, and railway ties, and the larger trees would even make good 
lumber. 

The geological formation prevailing in the Township of Gillies is the Cambrian, and 
the most common rock is a dark coloured clay slate, containing more or less iron. 


This rock is present all through the township, but is overlayed in the low-lying level 
tracts by a deep layer of clay soil, formed, I suppose, from the disintegration of the slate. 
Where a hill or cliff of any considerable height occurs, this slate rock is generally capped 
by thick beds of trap rock. 


In the southern portion of the township are many large detached hills, which are 
composed of slate rock up to within fifteen or twenty feet of the top, and are then capped 
with perpendicular edged beds of trap which lie horizontally on the slate; the slate part of 
the hill-side always makes a slope of about forty-five degrees, but the trap is always per- 
pendicular, giving to the hills that peculiar appearance noticeable at Pie Island, McKay’s 
mountain, and other hills around Thunder Bay. 


Mineral veins of cale spar, fluor spar, and heavy spar, containing native silver 
silver glance, galena and zinc blende, have been found in this section of the country, and 
a great deal of excitement prevailed last summer amongst miners and prospectors in this 
neighbourhood. 

In the Township, of Gillies, however, no actual mining was carried on this season, 
except a small opening made on mining location 95 T, but very promising veins are said 
to exist on the locations at the north-east corner of the township, notably the Twin City 
vein on location 96 T. 

At Rabbit Mountain, a little east of the Township of Gillies, extensive mining opera- 
tions are being carried on, and I was shown some fine specimens of silver taken from the 
vein there. 

I found traces of magnetic iron ore in several places in the Township of Gillies, and 
I am of opinion that iron exists in this section in large quantities. 


Mining was carried on this year at a great disadvantage, as there was no road leading 
to the mines except a sort of trail made by the miners ; but the Government road being 
built was progressing rapidly at the time I left, and will be a great boon to the miners 
and settlers. . 

There is a large quantity of good land in the Township of Gillies, in fact, almost all 
that portion lying north of the before mentioned mountain range on concession three may 
be considered fit for farming purposes. The soil here is a strong clay, and very little rock 
shows near the surface. South of this range the country is more broken, but many good 
tracts of land are to be found even here. 

On the whole the Township of Gillies contains more good land than any other town- 
ship I have ever:seen in the backwoods of Ontario, and if the severity of the climate does 
not form an impediment to the raising of crops, I believe there is going to be a large 
field for settlement in this section, as outside the township surveyed there are thousands 
of acres of equally good land. 

There are no lakes in the Township of Gillies, and no streams of any size, except the 
White Fish River ; in this river and in many of the small brooks, speckled trout abound. 
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There are no red deer apparently in these woods, but 1 saw a great many moose 
tracks, and I w,as told that these large animals are tolerably plenty here. Partridge are 
very abundant and in the burnt plains, in the southern part of the township, prairie 
chickens are numerous in the fall. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) THOMAS O. BOLGER, 


Provincial Land Surveyor. 
The Honourable T. B. Parpss, 


Commissioner of Crown Lan1is, 
Toronto. 


“ 


(Appendix No. 40.) 
DISTRICT OF THUNDER BAY. 
TowNsHIP or LYBSTER. 


Belleville, Ontario, | 
December 31st, 1885. 


Srr,—I have the honour to report that, in accordance with your instructions, dated 
the 29th day of May, 1885, I have completed the survey of the Township of Lybster. 

In surveying the Township of Gillies, I had run the line which forms the eastern 
boundary of the Township of Lybster, and planted the posts from which the several con- 
cession lines should commence. 

I commenced the survey of the Township of Lybster by taking an observation at the 
south-west corner of the Township of Gillies, and ran a line due west for the southern 
boundary. I then moved northward running the several side lines from the south, and 
the concession lines westward, always terminating each line where it intersected the boun- 
dary of a location. I then moved westward along concession lines five and six to the 
western boundary. 


In this manner 1 completed all the lines and tied in my work on the several 
locations. 

I found that the Township of Lybster must have been overrun by the same fires that 
destroyed all the original timber in the Township of Gillies as here too, the forest is all 
a second growth of sixty or seventy years old, but, for some reason, the trees in the T'own- 
ship of Lybster are not so large and thrifty as in the Township of Gillies. 

Jack pine, poplar, spruce, tamarac, birch and balsam, with some balm of Gilead, are 
the prevailing kinds of timber, none of them being large enough to be of much marketable 
value. 

The geological formation in the Township of Lybster is about the same as in the 
Township of Gillies, the slate being present in all parts of the township, except in the 
vicinity of the north-west corner, where it appears to me the Laurentian formation comes 
in, as the rocks in this section are of a granitic nature and the slate is entirely absent, and 
the soil changes from the clay of the other part of the township into a sandy loam. 

Some silver yielding veins have been discovered on some of the mining locations in the 
Township of Lybster, and when I was there somewhat extensive mining operations were 
being carried on on mining location R 54, where a large vein exists, from which some 
magnificent specimens of native silver and argentite were taken. 

There were also some mining operations in progréss in mining locations R 95, R 
64, and R 110, but I cannot say with what results. 

It is most probable that silver exists in this section of the Peter in paying quanti- 


_ ties, but so far mining is in its infancy here, and no thorough tests have as yet been 
made. 


5 (C.L.) 
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In all that portion of the Township of Lybster lying south of the locations, there is — 
a remarkable disturbance of the magnetic needle, which must be caused by the presence of 
magnetic ore in large quantities. . 

This disturbance occurs all over this part of the township, even in places where the 
clay soil is apparently very deep, and where no rock of any kind is visible. 

On some of the hills in this vicinity | found some very good indications of magnetic 
iron ore. The magnetic ore in these townships seems to be of a cleavable nature and 
differs in appearance from the ores of the County of Hastings. 

As will be seen from the plan of the township, there are somewhat over six thousand 
acres taken up by mining locations, but on most of them nothing has been done. 

The land in the the Township of Lybster is almost, if not equally as good, as in the 
Township of Gillies, and there is fully seventy-five per cent. fit for settlement. The soil 
is a heavy clay, and except in the sixth concession is very free from stone. 

It may be that this clay soil in the Townships of Gillies and Lybster is of too heavy 
a nature for the successful growth of crops, as I do not think that farming has ever been 
tried on this kind of soil in this region, as the settlements in the Township of Oliver are 
of a different formation ; and again it may be that the climate is too severe, owing to the 
summer frosts. I think these questions ought to be tested by experiment, as, if farming 
can be successfully carried on in this climate, there is an immense amount of land fit for 
settlement. 

With the exception of the miners on the above-mentioned mining locations, there are 
no settlers in the Township of Lybster, but the mining population, during the summer, 
amounted to about one hundred, besides a number of explorers. | 

There are no lakes in the Township of Lybster,except a few small ponds on the head 
waters of Silver Falls Creek,and the White Fish River is the principal stream. Speckled 
trout are present in all the larger brooks. 

Moose appear to be more frequently met with than in the Township of Gillies, 
and partridge are equally plentiful. 


I have the honour to be, Sir, 
Your obedient Servant, 


(Signed), THOMAS O. BOLGER, 
Provincial Land Surveyor, 
The Honourable T. B. Parpug, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 41.) 
COUNTY OF RENFREW. 
RESIDUE OF THE TOWNSHIP OF Heasue: 


PEMBROKE, ONTARIO. 
December 15th, 1885 


Sir,—I have the honour, in accordance with your instructions, dated 29th May, 
ae to submit the following report of the survey of the residue of the Township of 

raser :— 

I commenced the survey by retracing and measuring the line between concessions 
eight and nine, which had been run and posted by Provincial Land Surveyor Robertson in 
1854, from the eastern boundary of the township. The line was visible there, but the 
posts had been’ destroyed by fire. I planted new posts, and re-opened the line thence 
westerly, planting posts at the corners of the lots, as the original posts had been all de- 
stroyed, till I came to lot five, where a stump was pointed out by the settlers as the post 
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between lots four and five, the tree having been marked as a post; a fallen tree was 
also found marked as a post between lots five and six. The settlers on the adjoining lots 
had been guided by these posts in making their improvements. | 

The distance from the eastern boundary tothe post thus found, between lots five 
and six, was two chains and seventy-four links in excess of the regular width of five 
lots. I, therefore, decided to run my side road lines from the posts originally planted 
for side roads on this concession line, northerly and southerly, wherever they could be 
found, so as to make the blocks of uniform width throughout the length of the township ; 
otherwise, if I made the lots of the regular width in the other concessions, there would 
be jogs where the side road lines in the eighth and ninth concessions intersected them. 

J observed Polaris, eastern elongagion, and, commencing on the line between conces- 
sions eight and nine, at the fallen tree before mentioned, marked as a post, I ran the line 
between lots five and six, thence N. 20° 51‘ 40” W., planting posts at distances of 100 chains 
for the alternate concessions to the northern boundary of the township. At that point I 
also planted posts, as the original posts had been destroyed. Returning to the line between 
concessions eight and nine, I retraced and measured that line westerly, from the line 
between lots five and six, to the line between lots twenty and twenty-one, that being the 
westerly limit of my survey. All the posts on the line had been destroyed by fire ; 
I planted new posts, making the lots twenty chains in width, till I came to lot twenty. 
The distance from the line between lots five and six, to the line between lots twenty and 
twenty-one, was seven chains and sixty-nine links in excess of the regular width of the lots, 
which gave to lot twenty a width of twenty-seven chains, and sixty-nine links. I then 
continued the line between lots five and six, from the line between concessions eight and 
nine, §. 20° 51’ 40’, E., planting posts at distances of 100 chains for the alternate 
concessions to the southern boundary of the township, where I planted posts, the 
original posts haviug been destroyed. Iran the concession lines from the line between 
lots five and six, N. 69° 08’ 20” EK. to the eastern boundary of the township, and 
S. 69° 08’ 20” W. to the line between lots twenty and twenty-one, except the line be- 
tween concessions two and three, and the line between concessions fourteen and fifteen, 
which I ran to the western boundary of the township. The line between lots ten and 
eleven, and the line between fifteen and sixteen were run from the line between con- 
cessions two and three S. 20° 51’ 40” E. to the southern boundary, and N. 20° 51’ 40” 
W. tothe northern boundary, producing them northerly from each concession line to the 
next, as those lines intersected them, the line between lots twenty-five and twenty-six 
was run from the line between concessions two and three S. 20° 51’ 40” E. to the 
southern boundary, and N. 20° 51’ 40” W. from the line between concessions fourteen and 
fifteen, to the northern boundary. The plan accompanying your instructions showed 
this line to have been run in the oviginal survey to Indian River on the north, and to 
within about twenty chains of the line between concessions two and three on the south ; 
at both points I produced my line the distance indicated on that plan, for the purpose of 
connecting it with the original line, but was unable to find it. I am of opinion that it 
has not been run. Wherever my lines intersected the boundaries of the original survey, 
posts had to be planted, as the original posts had been destroyed by fire. 

The principal timber in the township has been pine; and extensive lumbering 
operations were carried on in this section of country some years ago, but successive fires 
have entirely destroyed the timber on all but a small portion of the township, and that 
portion has been partially burned. 

The surface of the country is very much broken by high hills and mountains ; much 
of the lower lands are rocky, or covered with boulders. The soil is generally sandy or 
gravelly, I should say twenty per cent. of the township is fit for settlement. 

A waggon road leading from the Bonnechere River to Pembroke, passes through the 
township near the centre, from east to west, and will be a means of inducing settlers to 
take up any lands suitable for agriculture. The north and south branches of Indian 
_ River run through the northerly part, leaving the township in the tenth concession, at 

the eastern boundary, a little above the forks of the river. The roads leading from the 
old lumbering depots on those streams to Pembroke, will be of great service to settlers 
who may take up lands in that part of the township. 


58 


I found no minerals worthy of notice; the rock formation is gneiss and granite, 
similar to that found on the upper Ottawa generally. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) WILLIAM BELL, 


Provincial Land Surveyor’ 
The Honourable T. B. ParpEs, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 42.) 
DISTRICT OF NIPISSING. 
TOWNSHIP OF FRESWIOCK. 


SARNIA, ONTARIO, 
October 10th., 1885. 


Sir,—lI have the honour to report that, in compliance with your instructions, dated 
May 29th, 1885, I have completed the survey of the Township of Freswick into farm lots 
of 100 acres each, and beg leave to submit the following report, together with the plan 
and field notes thereof : 


I commenced the survey by measuring one hundred chains, north on the west boun- 
dary, from the south-west angle of the township, to the line eeiedese the second and third | 
concessions and, after taking : an observation of Polaris, on the night of the 16th of June, I 
ran this line N. 69° 08’ 20” iK., making it the base of the survey, laying off the various 
side lines, and concession lines, in erence with the instructions and projected plan. 


The surface is very undulating, the hills, in a few instances, having an elevation of 
200 feet over the level of the lakes. 


About seventy per cent. of the land is fit for agricultural purposes—the best portion 
of it lying to the north of Lake La Muir—the soil being a rich, sandy loam, overlying 
gravel. A small portion of the township along the east boundary, and south of Big 
Lake, also a small strip south of the Petewawa River, extending east to lot number 
twelve, has been burned over some years ago. Allthe balance of the township is well 


timbered, that on the highlands being principally hardwood; maple, beech and birch 
predominating. 


There never was much pine in this township, but now there is scarcely any left, traces 
of lumbering being found in all parts of the township. 


The swamps. are generally rocky, the timber being tamarac, spruce, cedar and black 
ash. : 

This township is well watered by numerous lakes and streams—the principal lakes 
being Big Lake, Lake La Muir, and Crow Lake, and it is intersected from west to east 
by the Little Madawaska, which is composed of a chain of lakes and streams, commencing 
on the west with Lake La Muir, which extends east to lot number ten, in the ninth con- 
cession, thence by a stream about one mile to the head of Big Lake, which extends from 
lot number fifteen, in concessions seven, eight, nine and ten, to lot number thirty, in 
the twelfth concession, thence in a north-easterly direction, it empties into the Petewawa 


at Trout Lake, The lakes are all beautifully clear, abounding with fish of the finest 
variety. 
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The only means of access to this township at present is by the Petewawa River. 
The geologicai formation is the usual Laurentian prevailing in this region. 
There are no settlers in this township. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) THOMAS BYRNE, 
Provincial Land Surveyor. 
The Honourable T. B. Parpss, 
Commissioner of Crown Lands, 
Toronto, 
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(A ppendice No. 43.) 


Re By Be Oia Ti 


OF 


THE SUPERINTENDENT 


OF 


COLONIZATION BO ADS 


To the Honorable T. B. Parpszs, 
Commissioner of Crown Lands, 
Ontario. 


Srr,—I have the honour to present the report of work accomplished under the 
management of the Colonization Roads branch of the Crown Lands Department during 
the year 1885, accompanied by a summary of the expenditure upon each road or work, 
and hereto annexed. 

The cost of roads constructed has this year averaged about $265 per mile, and for 
repairs about $120; the number of miles built being 213. and 395 miles repaired, besides 
the construction of some 18 bridges in various parts of the Province. 

The works are the following :— 


NORTH DIVISION. 
BATCHEWANING Roap. 

The combined grants of this and the Dominion Government, being one thousand 
dollars each, were spent in repairing and otherwise improving twelve miles of the portion 
already built. It was at first the intention to complete the road to the end of the survey 
for the same made under Dominion authority, but finding that the whole road was in bad 


condition, and that without bridges over Batchewaning and Chippewa Rivers, any parehee 
production could not be made use of, these general repairs were ordered. 


Bruce Mines Roan. 
Necessary repairs to a cross-way between Bruce Mines and Otter Tail. 
CorFrin Roaps. 
Two roads, or portions of roads, were made ; the one being along the town line be- 


tween Coffin and Morin, across lots 12 to 9 inclusive, and thence north between lots 9 and 
10, concession 1,of Morin to about centre of the concession ; and in the second case the work 


on 


was in Coffin, between concessions 5 and 6, west half a mile, and from thence north, be- 
tween lots 2 and 3, to McMahon boundary ; and again west on the town line half a mile, 
making altogether four and a quarter miles of road constructed. 


CorFIN ADDITIONAL ROAD. 


Is between lots 4 and 5, from the Great Northern Road through concessions | and 2 
and east to the middle of lot 3 on the line between concessions 2 and 3, all in Coffin 
Additional township. About two miles built. 


CoyNneE’s Roap. 


A work begun at the south boundary of Rose township between sections 35 and 36, 
and continued north three and three quarter miles, which is a considerable distance for 
the money spent. 

Day Mixis and Bricut Roap. 


A road half a mile long which last season was chopped out, and this year grubbed 
and graded. It is between lots 3 and 4 in the Ist concession of the township of Day. 


GALBRAITH ROAD AND BRIDGE. 


The road is on the 3rd concession line of Galbraith, from the line between lots 6 and 


7, easterly, somewhat over a mile; and the bridge, asmall one, ison the last named line in 
the 3rd _ concession. 


GARDEN River Bripae. 
Built to replace one erected in 1877, and the third structure since the formation and 


construction of the Great Northern Road in the year 1863 or thereabout. The present 


structure has two main spans of 61 and 64 feet respectively, and total length of 173 feet, 
and is in every respect an excellent bridge. 


GLADSTONE Roap. 


This is more properly a ditch made to drain a low portion of Mississaga Road in the 
Ist concession of Gladstone, and is fifty rods long. Given as a job at fifty cents a rod. 


j 
GouLAIs River BrIDGE., 


Some necessary work to further protect the bridge against spring freshets and washings. 


GRAND PoRTAGE RoOap. 


Work was commenced at the centre of lot 4, concession 6, of Kirkwood, and con- 
tinued north-easterly to centre of north-half of lot 10, concession 2 of the township of 
Wells. Three and three-quarter miles constructed through a rather rough section, but 
leading into a fine district for settlement. 


GREAT NORTHERN ROAD. 


Near Garden River were two bridges over streams and heavy ravines, so worn as to 
be impassable with any degree of safety, which made their renewal a necessity. 
+ 


INDIAN PENINSULA RoaD. 


The report of this work is, that operations were begun about one mile north of Col- 
poy’s Bay, in the County of Bruce, and the road very substantially repaired to within 
about three miles of Lion’s Head—about eighteen miles. The road being over com- 
paratively level ground, the expenditure now made should constitute it an excellent main 
highway, and most desirable for the inhabitants northward. 
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KAMINISTIQUIA BRIDGE. 


This spans the river of the same name on lot 31, concession 1 of the township of 
Paipoonge, and appears to be a substantial and useful work. Its total length is 714 feet, 
comprised of two main spans of 60 feet, and the remainder 20 feet spans or openings, the 
substructure being piles, with framed end abutments filled with stone, and every pre- 
caution taken to make the bridge as secure as possible against spring or other freshets. 
It is upon the line of Rabbit Mountain or Whitefish Bay Road, hereafter to be described, 
and is, I believe, the best selection of site to be found for such a bridge between Fort 
Wilham and Kakabeka Falls. 

Lake SHoreE Roan. 


Three miles of the portion chopped and cleared last year have been graded and com- 
pleted, and a further length of two miles made anew and extending towards Bruce 
Mines. <A small bridge was also built. 


Lerroy Roan. 
One and a half miles repaired from Ansonia eastward. 


MANITOULIN ISLAND RoApDs. 


There were 33 miles of road constructed and 144 repaired this season upon the 
following roads :— 


BaRRIE Isnanp Roap, or about one mile of work in repairing the approaches to 
Barrie Island Bridge, costing $201.30, 


CaMPBELL Roap is on the 8th and 9th concession line of the township of Campbell, 
from Gore and Providence Bay Road to Lake Mindemoya, and is three miles of con- 
struction through a burnt district at a cost of about $230. 


CLover VALLEY Roap, chopped out last year, and this year graded and otherwise 
improved, was so done ata cost of $150. 


Gore Bay anp Lake Wotsiny Roap is a continuation of Lake Wolsley Road of 
last season, and is between the 6th and 7th concessions of Burpee to lot 2, and thence 
Rorth-weaterly to the corner of lot 2, concession 6, of Robinson township ; fhenee west to | 
lot 5, and again north-westerly to the corner of lot 8, concession 8, and west again to lot 
12—thirteen and three quarter miles; costing about $1300, and opening up a mail 
route between Gore Bay and Silver Lake Post Office. 


Repairs were made over three and a half miles of GoRE AND PROVIDENCE Bay Roan, 
between the south end of Kagawong Lake and Providence Bay at a cost of $180, making, 
it is said, one of the best and most travelled roads on the Island. 


LirrLE CURRENT AND West Bay Brancu Roap is from lot 1, concession 4, of 
Billings, south of Lake Manitou, to the town line of Sandfield, and represents three and 
a quarter miles of road construction for the sum of $290. 


Lirrte CurRENT AND West Bay Roap is on the 11th and 12th concession line of 
Bidwell, the expenditure, $105, being for repairs over one mile. 


Lone Bay Roap, or road allowance, between concessions 10 and 11 of Campbell, wa* 
opened through a little less than a mile of swamp, at a cost, together with the construction 
of another mile of road between lots 20 and 21, of a little over $300. 


Lake Huron Roap is another new work, and is through concessions 7 and 8, and 
between lots 10 and 11, of the township of Mills. Expenditure, $420, and length, one 
and a quarter miles; and again, the MINDEMOYA AND SANDFIELD Roap, five and a half 
miles long, and costing a little less than $1,200, is from lot 15, concession 4, of Sandfield, 
south-westerly of Windfall and Big Lakes, to lot 28 in the 4th concession of, Carnarvon. 


MANITOWANING AND GREEN Bay Roan. These are repairs costing about $425 for 
two and a half miles, on the 10th side line of Bidwell, through concessions 4 to 9 ; and on 
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the Mupcz Bay anp Kacawona Roan, which is on the town line between Billings and 


Allen, and between the 9th and 12th concessions, $140 was expended in repairing two 
miles. 


TEHKUMMAH (5th side lin2) Roan, or continuation thereof, and known as ‘“ The Slash 
Road,” has been cut out through the swamp two and a half miles this season at an 
outlay of $400, thus giving an outlet for settlers to Sandfield Mills; also, from the 8th 
concession of Sandfield, between lots 8 and 9, northward to the 10th concession, one and 


a quarter miles were built for the sum of $240, the road being named SANFIELD AND Bia 
Bay Roan. 


An expenditure of $130 was made in improving SucKER Creek Roap, built and re- 
ported last season; and on the road allowance between the 2nd and 3rd concessions of 
Tehkummah, a road was opened across lots 16,17 and 18, and some grading done between 
lots 15 and 16, equal to about one mile of road, built at a cost of $145. This latter work 
may be designated TEHKUMMAH (2nd concession) Roan. 


MississaGa Roan. 


This road, the location of which was fully reported last year, has been more or less 
repaired over nearly four miles of its length, and an additional mile, which may be called 
construction, as last season it was only roughly chopped out for winter travel, has 
been made. 


MississaGA BRIDGE. 


I regret having to report the loss of this structure by the serious floods which last 
spring prevailed to an almost unheard of extent throughout the Province, and while I 
cannot speak from personal knowledge as to the general stability of the bridge, but the 
site and remains of which I have since examined, I am satisfied from many reports re- 
ceived that, except under such an extraordinary and unexceptional flooding and jamming 
of ice, this bridge was in all respects sufficient for the purposes for which it was built, 
material and workmanship being alike good, and that no ordinary forethought could have 
averted the disaster and loss of a structure very much needed by the people, as also for the 
more rapid settlement of the district, which this bridge was designed to serve. 


NEEBING RoaD. 


This road is between lots 5 and 6, and through portions of concessions H and I of 
Neebing Additional, and is through a muskeg. It is one mile in length and had pre- 
viously been chopped out by the municipality. 


OLIVER BRIDGES. 


Two bridges on the Oliver Road were destroyed, one of which the municipality of 
of Shuniah renewed, and, towards the second, they have agreed to contribute one-half. 
The money has not yet been received but is expected after their first meeting of Council 
in 1886. 


Orrer Tait Roap AND BRIDGES. 


Repairs on the road passing around Otter Tail Lake costing $135; the balance of ex- 
penditure being chiefly for lumber and repairing the bridge which crosses Thessalon 
River at the foot of the lake. The road is really part of the Great Northern Road. 


PLUMMER (6th concession) BRIDGE. 


An expenditure of $39 for building a crossway 80 feet long, 16 feet wide, and 
raised 5 feet above the ground level. 


Port FIntAy Roap. 


This work was extensive and permanent repairs over three miles of the road, dating 
from its southerly end. 
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PRINCE (2nd conceston) Roan. 


This is the completion of this work to Gros Cap on Lake Superior, thus affording 


access to the wharf. The length made is one mile, and reported as satisfactorily 
performed. 


Raspsit Mountain Roap. 


This road is located from a point on the Oliver Road, between lots 11 and 12, con- 
cession 1, of the Township of Oliver, southerly to the Kaministiquia River, on lot 31, 
concession 1, of Paipoonge, where the river is crossed by the Kaministiquia Bridge before 
described, and from this point the road is continued southerly and westerly about the 
base of Rabbit Mountain, a distance altogether from the Oliver Road to its present ter- 
mination of about 114 miles, of which the first four miles to the river are very well 
completed, leaving 74 yet to be ditched and turnpiked to make it equal to the first 
portion. From personal examination I am able to speak favourably of the location and 
work, while from other information added it is evident that a considerable proportion of 
the land which the road, if continued to White Fish Lake upon the location made, will 
traverse, is agricultural, and will in the near future be taken up and settled upon; and 
this will undoubtedly be the case should the various silver mines now being developed 
prove at all equal to present expectations. | 


Rainy River Roan. 


This road was located by the Dominion Government, some 10 years ago, from Fort 
Francis, westerly, to Lake of the Woods, and in its construction this season the original 
location was followed with few exceptions. Work was begun at Fort Francis and con- 
tinued westerly to the first Indian Reserve, a total distance of 13 miles, embracing 24 
miles, built in 1884, and included in the expenditure this year of $2,426.89, or about 
$187 per mile, for what is reported as a good road. In consequence of strong currents 
“the ice on the river is never safe, it is said, and withont a road the settlers for several 
months in: the year cannot reach their supply market, Rat Portage, and I would therefore 
urge the continuation of the road from year to year for at least another thirty miles, or 
to where the ice on the river is comparatively safe. The land is represented as being 
excellent along the river, and well worth developing. ; 


St. JoseEPH IsLAND Roaps. 


On this Island 4 miles of road were constructed and about the same number repaired, 
the works being :—A Line, of which 14 miles were made along the west side of each, the 
Hand M concession, costing about $400, and of the H and I Concession Line an equal 
distance was built, the work being through A and Huron concessions, the outlay $600. 


On the Mitrorp Haven Roap two miles were repaired from the Tenby Bay Road 
towards Hilton for $600, while on the Tensy Bay Roap, for the sum of $720 or there- 
about, 2 miles were repaired from its intersection with the latter road westerly, and one 
mile constructed through lots 12 to 15 inclusive. A bridge was built over Two Trex 
CREEK on lot 11, concession G, the total cost being $125, of which one-half was con- 
tributed by the Council of the Municipality of St. Joseph, accompanied by a vote of 
thanks to the overseer for the substantial manner in which the bridge had been built with 
the limited sum expended; and on V Line a little over $200 was spent in opening up a 
swampy portion of the road. 


SoutH Brancu THESSALON BRIDGE 


Is on the boundary line between Coffin and Galbraith, leading into the 3rd concession 
of the latter township. The amount of money at the overseer’s disposal was insufficient 
to fully complete the bridge, but, several interested and giving gratuitous assistance, he 
was enabled to finish it for $109.75. 


= 
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THESSALON (Jot 18) Bripa@e. 


To assist the settlers to replace abutments, and otherwise repair this bridge, which 
had been undermined, the sum of $25 was given to supplement twenty-five days’ labour 
offered. The work is reported as highly satisfactory. 


THESSALON AND Briaut Roap. 


This road was produced to the Mississaga River, a distance of a little over eight 
miles, dating from the end of last year’s work on lot 10, Township of Bright. Six miles 
were repaired over portions of the road before constructed, and in addition to the above, 
two miles were built in Bright Additional, between lots 4 and 5, in the 6th concession, 
and across lots 4 and 3, between concessions 5 and 6, thus giving 10 miles of road built 
and 6 repaired. 


WEST DIVISION. 


ALSACE Roan. 


A continuation of the road from the end of last year’s operations, from lot 8 eastward 
to lot 2, between concessions 2 and 3 of the Township of Nipissing, one and three-quarter 
miles of heavy work. 


AXE LAKE Roap. 


A road tirst begun in 1879, and extended from the Cardwell Road, northerly into the 
Township of Monteith, somewhat over four miles. The work upon it this season was 
from lot 33, concession 7, north and east, crossing lots 33 and 32 of concession 7, and 
south-east angle of lot 32, concession 8, and on through lot 31 to the side road between 
lots 30 and 31 and to the 8th and 9th concession line, on which the McMurrich Road is 
situated, and which latter was also produced westerly from lot 27 to meet the first named 
road, and thus make the connection which was contemplated. 

The length made was two and a half miles of the Axe Lake, and three-quarters of a 
mile upon the McMurrich Road, or total of three and a quarter miles. 


BAYSVILLE AND HuntTsviLLE Roap. 


This work consisted of one and three quarter miles of repairs ; and one and a quarter 
miles of new work made as a diversion of the road in the 2nd and 3rd concessions of Brunel 


Township. 
Bounpary Roap (Spence and Monteith). 


Commencing at the Rosseau and Nipissing Road, on lot 38 of the Road Survey, 
this work was continued south-westerly, crossing the west end of lot 37 of the said road 
survey, and from thence over lots 27 to 30 in concession 1 of the Township of Spence, 
intersecting the south town line on that between lots 30 and 31. Two miles of new 
road. 

BRUNEL Roan. 


Repairs begun near Port Sidney and extended easterly about three miles. <A great 
many culverts and crossings were repaired or renewed, and the road generally very much 
improved. 

Burpee Roan. 


A new work begun on the Lorimer Lake Road, on the road allowance between con- 
cessions 2 and 3 of the Township of Ferguson, and on or near the 10th and 11th side line 
road, and made from thence northerly through lot 11, to the east side of lot 12 at the 4th 
and 5th concession line, and continuing again northerly through lot 12 and through the 
5th concession, a distance altogether of two and a half miles. 
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It is said that the opening of this road has already induced a number of settlers into 
the township, and the desire is to have the road continued next season. 


CARDWELL JUNCTION RoapD. 


The portion made this season is practically on the town line between Chaffey and 
Perry, and between the Muskoka and Port Vernon Roads. 

It is an important connection and of great advantage to the settlers in leading them 
to railway facilities. ‘Two and a quarter miles of heavy work is reported. 


CHAFFEY (30th side line) Roan. 


This is the opening of the above side road to East River, where in 1882, the Chaffey 
Bridge was built. The road allowance between concessions 4 and 5 was also “opened from 
lot 93 to this side line, making a total distance of two and a half miles of new work. 


CHAFFEY Roap. 


This road was extended easterly on the road allowance between ‘concessions 2 and 3 
of Bethune Township, three quarters of a mile ; the balance of the money being spent in 
repairing two and a quarter miles of the portion before constructed. 


CHISHOLM Roap. 


A road begun at the Himsworth Road and line between lots 20 and 21 of Himsworth, 
and extending easterly three miles to the line between lots 10 and 11 of the same town- 
ship ; the road itself being upon the road allowance between concessions 2 and 3. 

The intention is, of course, the extention of the road into Chisholm, the adjoining 
township. 

Datton and WasnHaco Roap. 


A job was given to fill in a ravine on lot 16, concession 9, Rama, where previously a 
bridge existed, but which had become unsafe. The work is reported as having been done 
according to agreement in every respect. 

‘ Distress River Roap. 

Repairs were made in the Townships of Chapman and Strong over about two miles, 
costing something over $500, and the road was then extended two miles, namely, from 
the line between lots 30 and 31, concession 9 of Strong, crossing lot 31 to meet the 10th 
and 11th concession line at the north-west angle of lot 32, and from this point east, along 


the last named concession line to lot 5 in the Township of Foley ; the work being heavy 
throughout. 


DRAPER AND GRAVENHURST RoapD. 


This work is the bridging of Black Creek, and formation of a road through lots A 
and | in the first concession of Draper Township. 

The County Council of Victoria made a grant of $500 towards the work, the total cost 
of which was estimated by their Engineer at something over $1,500, and proved to be a 
very accurate one. | 

The bridge is a 50 feet clear span, raised upon abutments about 12 feet above the 
ground line, and believed to be a very substantial structure. The earth filling was deep 
and therefore expensive, but it is reported as well done throughout, and the whole a useful 
and important work. 


Eacue Lake Roap. 
A road in the Townships of Lount and Machar, and first opened in 1879. It was 


this year repaired over four miles of its length and extended from its former terminus 
which is now the Muskoka Road, half a mile eastward. 
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The road is an important one and should be continued to South River, in order to 
give settlers the benefit of the new railway. 


East River BrIDGEs. 


Necessary repairs to two of the Government bridges, one being on the Hoodstown Road 
and the other Chaffey Bridge. 


EDGINGTON Roap. 


This road is located as follows : Commencing at the Christie Road on lot 15, conces- 
sion 8, Christie, thence south on lot 15 to near the blind line of the 8th concession, and 
line between lots 15 and 16 ; thence on the last named line to the 6th and 7th concession 
line ; thence west to centre of lot 16 ; thence south and east through lot 16 and through 
concessions 6, 5 and 4, to again intersect the 15th and 16th side line, between concessions 
3 and 4; thence south-easterly crossing lots 15, 14 and 13; thence south and west, 
intersecting the line between lots 13 and 14 about the blind line between concessions | 
and 2; and thence southerly on the said line between lots 13'and 14 to the south 
boundary of Christie. 

Of the whole length three miles have this season been made from the Christie Road 
southerly, and the work highly spoken of. 


Fish Bay Roan. 


A short road fully described in last year’s report. It is the only one by which, at 
certain seasons, travellers can reach the steamer on Lake Nipissing, from the village of 
Nipissing. It is and always must be a rough road, while the labour upon it this season 
somewhat improved it. Two and a half miles of repairs. 


GoLDEN VALLEY RoaAp. 


This road, fully described last year, was this season produced two and three quarter 
miles, or to about lot 2, concession 8, of the Township of Pringle, and opens a fine tract of 
land. 

A bridge was built about one mile in advance of the present terminus for the purpose 
of allowing winter traffic. 

HAGERMAN [oaD. 


A road five-eighths of a mile long opened from the Northern Road between lots 54 
and 55 * Road Survey ” westerly to the rear of the lots. The road had heen petitioned 
for, and upon examination was found to be a very necessary work, and too heavy for the 
settlers to undertake. It is in the township of Hagerman. 


HimswortH Roap. 


Of this appropriation somewhat less than $500 was spent in the completion of Pow 
assan Bridge reported last year, and upon which $400 was then paid. The balance of the 
money was expended upon the road, which in 1882 was chopped out and partially made. 
Five miles is the distance wrought over, equal to about three miles of new work and two 
of repairs. 

Lake JosEpH Roan. 


Repairs upon the road from Port Cockburn to the Parry Sound Road ; length about 
two and a half miles. 


Lea LAKE Roap. 


A road leading from what is termed the Leg Lake settlement in the’Township of 
Wood, to Gravenhurst in Muskoka Township. It was the intention that $300 be spent 
this year, $200 being grants from the County of Simcoe and lumber merchants, but, the 
season becoming unfavourable, the work was stopped after an expenditure of $100 in 
chopping out a portion of the road. 
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* Lirrte Dor Laxe Roap. 


A work commencing on lot 107, concession B, Nipissing Road ; thence westerly 
through the said lot to its rear, and along the said rear or base line to the 10th and 11th 
concession of Chapman, and from thence westerly along the said concession line to lot 
number 4, where it terminates. Oneand a half miles made. 


Lount Roap. 


Begun on lot 125, Nipissing Road survey, and made from thence north-easterly across 
lots 125 and 126, meeting the 2nd and 3rd concession of Lount at the rear of the afore- 
said lots ; thence easterly approximately on the line between concessions 2 and 3, and. 
terminating about the road allowance between lots 10 and 11 ; about two and three- 


quarter miles of new work. 
Macautay Roan. 


Repairs from Baysville easterly five miles to lot 28, concession 9, Township of 


Ridout. 
MAGANETAWAN Roap. 


Work was commenced between lots 30 and 31 upon the road allowance between con- 
cessions 3 and 4 of the Township of Strong, and continued north to the 4th and 5th 
concession line, and from thence easterly on the last mentioned line to lot number 9 in 
Joly, a length of three and three-quarter miles. In addition to the above, a' bridge was 
built near the south-east angle of Strong one hundred feet in length including 


approaches. 
. Mercunoma Roap. 


A road from the Rosseau and Nipissing Road on lot 137, concession B, running 
north-westerly till it strikes the 10th and 11th concession of Lount between lots 20 and 
21, from whence it is continued on the concession line to the west side of the last named 


lot ; distance two miles. 
? 
MENZIES’ BRIDGE. 


This was necessary repairs, and the raising of the structure some two feet. The 
bridge was built in ’82. 
Mixits Roap. 


Instead of producing this road northward to Lake Nipissing as at first purposed, and 
as had been requested by petition and otherwise, it was found upon careful examination 
more desirable in the interests of the settlers to make it as a continuation of the Mills 
and Wilson Road, which ended about lot 29 on the town line between the Townships of 
Hardy and Mills. It was accordingly made east to lot 27, from whence its course is 
north-easterly through concessions 2 and 3 of Mills, and crossing Wolf River on lot 23, 
concession 2. After reaching the last named concession line, which it does at the point 
between lots 22 and 23, the road continues east on the concession line to about lot 18. 
From this point the road is brushed out four and a half miles to the east side of the 
Township and practically on the concession line before referred to, thus giving four miles 
of road made, and a winter road through the Township. 


Wore River Bripes, which is included in the work, is 83 feet long, with main 


span of 34 feet. ; 
MonrsitH anp Prrry Roap. 


Six and a half miles repaired from Kearney easterly, in the Township of Bethune 
and the road increased in length a quarter of a mile in the same direction. Again, in the 
Township of McMurrich, it was constructed from lot 10 between concessions 10 and 11 
west to the Stisted Road, one and a half miles or thereabout. 
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Muskoka Roap. 


This road was produced north to intersect the Eagle Lake Road in Machar Township ; 
the work being on the road allowance between lots 20 and 21 and reaching to the 4th and 
5th concession line, one and a quarter miles. It was also produced from the 6th and 7th 
concession line of Nipissing southerly, on the road allowance between lots 5 and 6 to 
intersect the Alsace Road between concessions 2 and 3, two and a half miles. Repairs 
were also made over twenty miles of that constructed from Berriedale southerly, and the 
road thereby very much improved. 

There was a grant of $400 also made, to assist the Municipality of Morrison in the 
building and repairing of several bridges on this same road in their township. 


MusquosH AND Lone Point Roaps. 


The first named road was repaired from lot 1, concession 10 of Wood, to lot 18, con- 
cessions 7 and 8, five miles ; and the Long Point Road from its intersection with the 
Musquosh Road, lot 30, concession 8, Muskoka, northerly, three and a half miles, A 
rough and broken section of-country. 


NorTHERN ROap. 


Repaired in a very permanent manner from Dunchurch, in the Township of Hagerman, 
three miles southerly. 


OxKxa Roap. 


This road as constructed in 1882, was repaired throughout its entire length of four 
miles, and a production made of one and a half miles, terminating at the eastern boundary 
of the Township of Gibson and of the Oka Reservation. 


Parry Sounp Roap. 


Three miles of this road, from its junction with the Muskoka Road westerly, have 
been thoroughly repaired, one-half mile of which was new work, being a deviation about a 
large rocky hill. 

Port SIpNEY BriIpDGE. 


A bridge crossing the Muskoka River near Port Sidney, in the 5th concession of the 
Township of Stephenson, and to be used instead of Brunel Bridge, built about 1870, a little 
higher up the river ; the site being changed to secure a much shorter and better location. 
Main span of bridge 60 feet and total length 100 feet ; elevated about 15 feet above the 
general water line. 

Poverty Bay anp An-mic Lake Roaps. : 


Three miles of repairs on the Ah-mic Lake Road, or its whole length, and of the 
Poverty Bay Road, which is simply a continuation of the first named, four miles of that 
which last year was but roughly opened as a winter road, has boen formed into a good 
general one, which may be called new work, and it is well reported of. 


Powassan BRIDGE. 


An appropriation of $1,500 was made for the completion of this bridge (which was 
commenced last year) and for the improvement of Himsworth Road, Less than $500 
was the balance due upon the bridge, as shewn in the summary. 


- 'Rosszeau AND Nipissine Roap, 


Heavy traffic so destroyed this road as to render certain repairs an absolute necessity, 
and which were commenced at.Ashdown, and the road more or less improved to the Nerth 
Seguin River, some ten or twelve miles. The sum at disposal was entirely too small to 
complete the work properly, but even the small outlay of about $300 is said to have very 
much improved it, 
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Rossgzau Farts Roap. 


A short road from the Parry Sound Road to Rosseau Falls Mill and passing through 
lot 31, concession 2, in the Township of Cardwell. Length about three quarters of a mile. 


Rounp Lake Roap. 


A road intended to connect the Stisted Road with Port Vernon Road. Three miles 
were made, commencing at the Stisted Road upon lot 15, concession 8 of McMurrich 
Township, and from thence south-easterly over lots 15 and 16, to the rear line of con- 
cession 7, and thence easterly to the side line of lots 5 and 6. 


RYERSON CENTRE RoaAD. 


Two and a half miles of this road were opened in 1883, and three and a quarter miles 
this year. Work was begun on the 8th and 9th concession line at the road allowance 
between lots 5 and 6 of the Township of Ryerson ; thence northerly on the last named 
road allowance to that between concessions 10 and 11; thence westerly on the concession 
line to the allowance for road between lots 10 and 11, and thence again northerly along 
the side line to the 12th and 23th concession line. It is an important road leading from 
the Rosseau and Nipissing Road to Burk’s Falls, and the Northern and Pacific Junction 
Railway. 


Seauin RIveER BRIDGE. 


This will be the third bridge built at the same crossing of the Seguin River, on the 
McDougall Road, the first and second having been destroyed by fire and flood respectively. 
The appropriation of $500 made at the last session is insufficient to complete the work, 
and I would, therefore, recommend the granting of such additional amount as may com- 
plete the same, which is now in hand, and to be finished during the winter. | 


SoutH ARMoUR RoapD. 


A road in the southerly part of the Township of Armour, extending from Katrine 
easterly. The work this season commenced on lot 24, between concessions 2 and 3, the 
end of last year’s operations, and was extended north-easterly over lots 25, 26, 27 and 28, 
terminating at lot 29, between concessions 4 and 5,—two and a quarter miles. 


StisteD No. 2 Roan, 


Constructed from concession 10, on the road allowance between lots 10 and 11, north 
ward through the Township of Stisted, there to meet the Cardwell Road. Nearly three 
miles (22) of new road. 


Stistep Souta Town Line Roap. 


This work was half-a-mile of crosswaying, opposite lots 24 and 25 of Stisted, which 
now fully opens the road. 


Stronc (10 and 11 Con.) Roan. 


The work here was opposite lots 10, 11 and 12, on the above-named concession line 
of Strong. It was of a very heavy nature, being low and soft, and requiring extensive 
ditching. 


It leads into some fine land for a good settlement when the road is further opened, 


SUNDRIDGE Roan. 


The principal work in this instance was the building of a bridge over the outlet of 
Stony Lake, on lot 29, in the 9th concession of Strong. The bridge cost somewhere 


about $75, and with the balance of the small grant the road was chopped out to the 
Distress River Road, at Sundridge. 
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WESTPHALIA Roap 


Has been produced one and a quarter miles, the road being on the line between the 2nd 
and 3rd concessions of Gurd Township, and now ending, so far as the above work, is 
concerned, at the line or road allowance between lots 5 and 6. 

From this point, however, a winter road two miles long was made easterly on the 
same line, for the immediate accommodatien of some settlers who otherwise could not get 
out by any road. | 


WHITESTONE VatuEy Roap. 


This road was extended two miles westerly on the road allowance between the 2nd 
and 3rd concessions of McKenzie, and now ends on lot 30. Again, a road was made 
from about the line between lots 27 and 28, northerly half a mile, to connect with the old 
road or trail to Byng Inlet ; and another piece of road was made in connection with this 
expenditure, namely, from lot 19 north-westerly to the 4th concession, where some settlers 
live who had no outlet ; distance about one and a half miles. The Whitestone River on 
this line was bridged with a 40 feet span truss, and total length of 99 feet, 


EAST DIVISION, 
AppineTron Roap. 


Repaired from near Massanoga Lake northward five miles, and from lot 20, coneession 
11, Lyndoch, southerly three miles; in all eight miles of repairs. | 


ALe@ona (9th Con.) Roan. 


Work begun on lot 27, concession 9, South Algcna, and extended to the west boun- 
dary of the township, about two miles. Another mile of a winter road was chopped out 
to enable settlers to reach Brudenel, their market. 


ALICE (20th and 21st Side Lane) Roan. 


| This season’s work is through the Ist and 2nd concessions—a mile and a quarter of 
road built. 


ANSTRUTHER Roap. 


| This road was cut out last year to connect with the Burleigh Road on lot 12, con- 
cession 4, of Cardiff. . 
This year’s operations consisted in the further improvement of the same, beginning 
at the Burleigh Road and ending on lot 38, concession 18 of Anstruther, about five miles. 
A bridge over Eel Creek on this road, which was built by the settlers, is unsafe, and 
should be renewed. Its estimated cost is $300 to $350. 


“B” Line Avice Roap. 


Owing to a reported difficulty in connection with the location of this road, the work 
was stopped after an expense of $10 had been incurred. 


Banororr Roap. 
\ 
A road cut out last season, and this year further improved over a length of five and 
a half miles, making it a passable waggon road. Its position is given in the report of the 
previous year. 
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BaRRIE Roap. 


This appropriation was for the purpose of covering a long swamp which remained 
unfinished at the close of last season. ‘The extent of the work is nearly one mile of 
leveling and crosswaying, and opens the whole road for travel. 


-Bewtu’s Rapips Roap. 


This road leaves the Peterson Road about five miles west of Combermere, and 
extends from thence northerly. 
‘One and a half miles of its length was repaired, improving the road very much. 


BospcayGeon Roap. 


Repairs begun at the north boundary of Harvey and continued south two miles 
Some other repairs were made about four miles north of the aforesaid boundary, on what 
is known as ‘ Limestone Hill.” 


BuckHorn Roan. 


Seven iniles repaired, beginning about one mile south of the north boundary of 
Harvey, and extending into the Township of Cavendish. 


BurRLEIGH Roapb. 


Repaired from its intersection with the Monck Road to Anstruther Road, about five 
miles, 
BusukonG BRIDGE. 


Built at the “ Narrows” of Bushkong Lake, on the Peterson Road, aA having a total 
length of 670 feet. The main span is 66 feet, with a second of 38 feet, the balance being 
trestle work, and represented by the Inspector as a good land solid structure. 


CALLENDER StTavTion Roap. 


This road, as intimated in last year’s report, is on the road allowance between con 
cessions 8 and 9 of Bonfield. 

This year the work was continued to the line between lots 25 and 26, one and a 
quarter miles, and portions of that built last year repaired. 


CaRLow Roan. 

A continuation of last year’s work, and completion of a general deviation begun three 
years ago; and the road is now, forits length of twelve miles from Combermere to York 
River, practically level, and with some further small repairs will be a fair road through- 
out. One mile of construction is the work accomplished, which includes a 50 feet bridge 
and 18 culverts. 


CHANDOS Roan. 
Four miles of repairs made ; the work being on the boundary between the Townships 
of Chandos and Wollaston. Tt was built about fourteen years ago, and, after the outlay 
upon it from time to time, is now reported in a good state of repair throughout. 


CoBDEN AND EGANVILLE Roap. 


Repaired from half a mile east of Eganville three miles in the direction of Cobden ; a 
portion reported as having been almost impassable before the improvements were made. 


o ‘Coe Hit. AND RipGE Roan. 


This road or roads is through the Township of Wollaston, extending from its north 
limit southerly and approximately on the line between lots 15 and 16, to the 8th and 9th 
concession line, and from thence diagonally through the lots ending on lot 19, concession 
2. Total length repaired ten miles, and well reported of. 


ConsTANT OREEK BRIDGE. 


Built over Constant Creek, near Ferguson Lake, in South Renfrew, and comprised of 
nine piers with openings of 22 feet, and total length of 308 feet. 


Disrrict Link and DoucuaAs Roan. 


This road is on the town line between Wilberforce and Bromley. One anda quarter 
miles received repairs and three quarters of a mile was made anew, the work beginning 
between lots 14 and 15, and ending two miles south. 


DoNEGAL ROAD. 


Leaves the Eganville and Foy Road on the line between concessions 18 and 19 of the 
Township of Grattan, and is constructed from thence southerly on the road allowance 
between lots 30 and 31. One and a half miles of repairs made this season. 


DUNGANNON ROAD. 


As in the case of the Bancroft Road before referred to, this was farther improved 
over what last year was only made a winter road. The settlers gave some gratuitous 
labor to enable the Overseer to finish his work of repairing three miles. 


EGANVILLE AND ALGONA ROAD, 


Two and a half miles of repairs made, beginning at Killaloe at lot 7, concession 3 of 
Hagarty, and ending at the east boundary of the township. 


/ EGANVILLE AND Rowunp LAKE RoOap. 


Work commenced on lot 31, concession 10, of Wilberforce, which was the end of 
last year’s work, and was extended in the direction of Eganville two and a half miles. 


Frontenac Roap and BRIDGE. 


The road was repaired from Gull Lake northward four miles, and the M ISSISSLppl 
River was bridged with a structure 153 feet long, having a main span of 32 feet, and 
built about 12 feet high above the river. 


GoLDEN LAKE Roan 


Lies between the townships of South Algona and Hagarty, and was repaired over 
three miles. ~ 


GoweER Point and WestmMbatH Roap. 
This road is situated in the Township of Westmeath, and extends from the village 


bearing the name of the township, on the Ottawa River, to Lapars, a distance of six miles, 
which was repaired throughout. 
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Grattan (21 and 22 Con.) Roan. 


This work is from lot 33 easterly on the above concession line, one mile. 
A heavy swamp on lot 33 made the work somewhat expensive. 


GRATTAN AND CLONTARF Roan. 


This road is described as commencing on lot 21, in concession 17 of Grattan, and 
extending from thence south-westerly, passing through lot 28 in concession 14, and inter- 
secting the Opeongo Road on lot 62 of the “Road Survey,” a total length of seven miles; 
of which five and a half were repairs and the balance construction. “It is. now said to 
be in a good state of repair throughout. 


HAGARTY AND KILLALOE ROAD. 


Two miles of repairs from lot number 7, concession 3, of the Township of. Hagarty, 
westerly. 


Hastines Roap. 


Repaired from Maynooth northerly twelve miles, including a deviation two miles 
long. 


TInpiAN River Briner, 


Over Indian River, on lot 25, concession 7, Township of Alice, is 105 feet long, with 
main span of 40 feet resting on piers about 22 feet high. 


JONES’ FALLS AND BaTTEHnA Roap. 


This road, which was first repaired last year by the Goverment, as set forth in the 
report, was this season very permanently improved through three miles of a somewhat 
rough and broken country. 

The work was begun in the Township of Crosby, and extended into Storrington, to a 
point about ten miles north-east of Battersea. 


Lavanr Roan. 


Repairs were made from the east boundary of Lavant Township westerly, six miles. 
The road was also extended east two and a half miles from the boundary between Lavant 
and Lanark, beginning at lot 1, concession 4 of Darling. This latter portion was par- 
tially made two years ago. ® 


LONSDALE AND BRIDGEWATER Roap. 


In the Township of Tyendenega, work was commenced at the line between conces- 
sions 7 and 8, and extended northward between lots 30 and 31 to the line between con- 
cessions 8 and 9; thence easterly on the last-named line to that between lots 33 and 34; 
and from thence again northward between the last mentioned lots to the 10th concession, 
a distance altogether of four miles, of which one mile was entirely new and the balance 
repairs to a road previously chopped out. Again, in Hungerford, beginning at lot 34 in 
the 3rd concession, and near the south end of the lot, thé road was constructed north- 
ward on the said lot to the line between concessions 3 and 4; and a third portion was 
built on the boundary line between Hungerford and Sheffield, from where the 5th con- 
cession line of Hungerford intersects, northward one mile, thus making two and three 
quarter miles of road. constructed and three miles repaired. 

The County Council of Hastings contributed $200 towards the portions built atid 
improved in the Township of Tyendenega. 
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MATTAWA AND TEMISCAMINGUE Roap. 


Three and a half miles built from the end of last year's work northerly, along the 
south side of the Ottawa River. 


Mernurn Roap, 


The portion wrought over, and which previously had been a lumber road, was between 
the north side of the Chandos Road and Crow River on lot 81, coneessiow 9, of the Town- 
ship of Chandos—four miles altogether, | 


Mississippr1 Roap. : 


Six miles repaired from its junction with the Frontenac Road southerly. 


MIssissipP1 AND AppING@TON® Roap. 
A road about three miles long, built in 1882 to avoid a very bad hill—*« Eagle 
Halk” 


The whole distance was this season well repaired. 
Mississippr AND FRONTENAC JUNOTION ROAD. 


Repairs upon one mile of the road, southerly from the bridge over the Mississippi 
River. 
Moncx Roap, 


Fourteen miles repaired from the Hastings Road westerly, 
MontTEAGLE Roap. 


Upon the Monteagle Road proper, four miles were constructed from lot No. 12, 
concession 6, of Monteagle, south-westerly to lot No. 20, concession 15 of Dungannon ; 
and upon what is generally known as the Bartlett Road, four and a half miles of repairs 
were made. 


Moore’s Fauuts Brings. 


Some necessary repairs in order to insure safety to those using it. 
It is on the Cameron Road, at Moore’s Falls Post Office, County of Victoria. 


McCoor’s Roap. 


Hight miles constructed cheaply for winter travel only, the road being in the Town- 
ships of Papineau and Calvin, and described as follows - Commencing at lot 20, conces- 
sion 14, of Papineau, about a mile and a half north-west of Mattawa Village; thence west- 
erly to lot 23, in the said concession ; thence on the 13th concession line to the east 
boundary of Calvin ; thence on the 4th concession line of Calvin to lot number 7. 


Norra Bay anp TEMISCAMINGUE Roan. 


This highway was commenced last year and made through concessions D and ( of 
Widdifield, and not through concession B, as in error stated in the former report. 

This season it was made through lots 20 and 19 of concession B, to the original post 
between lots 18 and 19 on the line between concessions A and B, from whence it is made 
on the latter line easterly to that between lots 17 and 18, and from thence north between 
_ the said lots 17 and 18 to about the centre of concession A, a length this vear of two and 
three-quarter miles, 
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In addition, the portion previously constructed was repaired throughout, making 
now in all about four and a half miles of first rate road, 

The construction of this road has induced a number of settlers to occupy the lands 
traversed, and farms are taken up a considerable distance in advance of the road, under 
expectation of its further production. 

A location has been made through the surveyed township north of Widdifield, and 
the prevailing opinion is that a continuation of the road northward would develop a 
quantity of good farming land. 


OPEKONGO Roan. 


Twenty-seven miles repaired in four different sections, namely: From Shamrock 
easterly, five miles ; from one and a half miles west of D’Acre, eight miles; from Brud- 
enel westerly, seven and a half miles, and from ‘“ Foy’s” easterly, six and a half miles. 


OPEONGO AND SoutH ALGONA Roap. 


This work, which may be called construction, as but a small portion had been pre- 
viously partially opened, was commenced at the Opeongo Road, between lots 5 and 6, — 
concession 11, of Brudenel, and the road made from thence northerly aiong the said line 
between lots 5 and 6 to the 12th concession line, and from thence east on the last men- 
tioned line to the boundary between Brudenel and South Algona, two and a half miles. 


OPINICON RoAD 


Is upon the west side of Opinicon Lake, and passes through the Township of Bedford 
and a portion of South Crosby to Chaffey’s Locks. Three miles of its length were repaired, 
which completes the concession work contemplated. 

Some 400 feet of the road in Bedford is flooded by the waters of Rideau Canal, which 
it is believed the Dominion Government will raise and repair. 

In addition to the foregoing, repairs were made on the road lying between Lough- 
boro’ Lake and ‘“ Stones,” extending over one and a half miles. 


PaciFic JuNoTION AND NortruH Bay Roan. 


This is the road allowance between concessions 14 and 15 of Ferris Township. The 
portion chopped out as a winter road is between the railway and Lake et ipissing, a mile 
and a half. 


PALMER Rapips Roap. 


Originally an old lumber road between the Peterson Branch Road and Palmer Rapids 
in the Township of Raglan, leaving the Peterson Branch Road about six miles east of Oom- 
bemere. It was improved this year along about three miles of its length. 


PAPINEAU ROAD. 


Commencing on the Pembroke and Mattawa Road, about two miles south of the village 
of Mattawa. This road is made westerly on the line between lots 15 and 16, concession B, 
of the Township of Papineau, one mile. 


. 


PERRAULT SETTLEMENT ROAD. 


Repairs made from the 11th concession of Grattan southerly, between lots 20 and 
21, one and a quarter miles, and thence south-westerly to lot 27, concession 9, two nS 
giving a total of three and a quarter miles of excellent work. 
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Peterson Roap. 


Repaired from Combermere westerly, two miles, and again from a point eight miles 
west of Combermere, three miles ; total, five miles. 


Peterson Branco Roap. 


The road between Brudenel and Combermere was repaired over its entire length of 
fourteen miles, excepting the first mile from Combermere on the Madawaska River. 


Prrgewawa Roab. . 


A short road in the township of Petewawa, between lots 15 and 16, and through the 
6th and 7th concessions ; length, a mile and a quarter. 


PETEWAWA BriDGE. 


The reconstruction of this bridge was begun last year, as then reported, and this 
season fully completed, and is understood from the Inspector to be in every respect satis- 
factory, and built strictly in accordance with the plans prepared for it. 


Point ALEXANDER AND Bass LAKE Roap. 


This road is from the’Pembroke and Mattawa Road, in the township of Rolph, and 
between lots 10 and 11, of concession B, extending westerly towards the Canadian Pacific 
. z . = z 5 e . 
Railway, at Bass Lake Station. One and a quarter miles constructed this season. 


Scorcuo Busu Roap. 


Work begun at Richard’s Mill, lot 8, concession 2, Grattan ; thence northerly to lot 
6, concession 5 ; two and a half miles of repairs. 


e 
ScorcH BusH JuNcTION ROAD. 


Commences at the Douglas and Shamrock Road, on lot 24, concession 11, Admaston; 
thence westerly to lot 6, concession 7, in Township of Grattan; length three miles ; 
repairs. 


Scott Roap. 


Work begun at the boundary between Chandos and Wallaston, and extended to 
Paudash Creek ; three miles repaired. 


SHAMROCK AND Douauas Roan. 


Repaired from intersection with Scotch Bush Junction Road, about lot 24, con- 
cession 11, Admaston. Southerly two and a half miles to lot 19, concession 12. 


SHARBOT LAKE Roap. 


Constructed from lot 12, concession 1, to lot 7 in the same concession of the Town- 
ship of Oso. This length of two miles was roughly chopped out last year. 


SHEFFIELD Roan. 


Five miles of this road repaired from the north boundary of Sheffield, lot 1, con- 
cession 14, northward to lot 10, concession 15, 


/ 
| 
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SinverR LAKE Roap. 


This road is on the line between concessions 4 and 5, South Algona, and the work 
this season was its construction across lots 24, 25 and 26, three-quarters of a mile through 
a beaver meadow. Silver Creek was also bridged. 


STAFFORD (6th and 7th Line) Roan. 


Work from the boundary between Stafford and Westmeath, westerly on the line 
raentioned above, It is two miles of repairs. 


° Srarrorp AND Laker Dore Roap. 


This was but a trail prior to the present expenditure upon it. Ets location is from 
lot 2, concession 5, Stafford, westerly, along the line between 2 and 3 to the west boundary 
of the Township, ‘and thence in a north-westerly direction to Lake Dore, on lot 5, con- 
eession 17, Wilberforce, a distance of three miles. 


Victoria Roan. 


Repaired from the Monck Road southerly to Talbot River, about nine miles. 


WILBERFORCE (15th and 16th Side Line) Roan. 


A new short road on the road allowance between lots 15 and 16 of Wilberforce, from 
that between concessions 20 and 21, southerly, one mile made as a good waggon road. 


WILBERFORCE (19th Con.) Roan. 


This work is from lot 31 to lot 34, both inclusive, and between the 19th and 20th 
eoncessions. One mile of expensive work. 


ns y ate : i 

WILBERFORCE (25th and 26th Side Line) Roan. 

This is a new piece of work two miles in length, extending between concessions 17 to 
20, and upon the line indicated above. 

WoLLAstON AND CHANDOS Roan. 


The length of this road is about two and three quarter miles, which length was 
generally repaired throughout, at a cost of $200, of which sum the Counties of Hastings 
and Peterboro’ contributed each $50, making the Departmental outlay but $100. 


Wioneacren AND FarapAy Roap 


Is on the boundary between the townships whose names the road bears, and was 
repaired and otherwise improved from the Hastings Road, westerly about six miles. A 
portion of the work was a deviation over lots 17, 18 and 19, in the first concession of 
Faraday, to avoid a hilly range. 
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SUMMARY OF EXPENDITURE ON COLONIZATION ROADS, 1885. 


Payments 
from Muni- 
eee Cash. Supplies. cipal and Total. 
Dominion 


Grants, ete. 


SE ee ee eee Se Si ee eee rn ia Prana 


Nortn Division. $c: $c. $ « $ « 
arated WATT oN. 4 Oh a aii laiktarnse « vieueiaib «4a» Road 766 25 239 00 1,039 05 2,044 30 
AUCHOMINGS J. ME Loc od aaeeee meas PPE ee do ee torncttes miles Lhe @ oyu ob ao 10 00 
TU AR RM nS 9. Since pie enh Las Roads ROMMROM Per rae caso nies tne reioe ee 761 43 
ST EAA GITIOU AE eh as pips sods dhs dele Road DOM SIG IRs eu tke 'o's 5 (xs aes a8) ae aiale 987 87 
Oat 5, 8 od eters PELE te hiy abo wae. cn 4% do , 748 54 Go, Dae lame od v ta aeet 1,012 11 
BOR WLI AEG PMO are cee so. ola. oes do PACU saan y haat heat daltons 232 00 
PAPAL cee te oc cisccrire ales Sedan Bridge and Road PAG IR LU ikke GEA od RD ete Bree 200 00 
APTI AN Oy Ics sy os ecg a sve 8 dae Abe Bridge 1,113 00 PEASE 6. bhg lee | 1,224 85 
PATI. os hc e's oo pp pa eer cen aes Road 25 00 [ence ere ceeee [eset cece: 25 00 
Gosse’s Creek (balance of 1884) .............. Bridge CNC TUN a act ads aan cep Ae | 10 40 
Goulais River, (balance of 1884.).............. do POS AN UT tk SBA a) gph SURI 39 00 
SG | a ERE ee ee a do CRM eee tate te ae be vials wa) Gare 50 00 
DOE Osc y Geis Accs fo ee) Aokdee Road 900 16 138 39 3 10 1,041 65 
Grand Portage (balance of 1884) .............. do EMS teas Arce Lae BAe 8 ae ik 44 35 
SRP UNONTE ice Ling g fic pippuate pate Bas foe do 597 86 | Renee ousnara Lie ala siete ok as 597 86 
EINES (len feats pig 2 ai a edie 9 eee CO Mer eects? 88 Paw ukale sos aa as 200 00 
2p cc Bee GSS ea Aa a AE aa Poe, eee 38 08 219 22 
IMR ttt ie oe Ruse On a he cs Ga a eo Ate dald tom ee oe PeBO DU eee aay ae 35 00 | 1,482 60 
do PERCE ODT EOOR oo fy diy be 60 does des kew ice ds OCR eee eth. 10! a5 | ataia tig stg he 100 00 
RMERIR OMANI STUY sy se ba ste se needs wie day Road POU ate ce eters. sealed deer ee die 1,005 37 
ASTI ES oe SE he PP Bridge 5,075 55 ALO GPAs Laat aie 5,486 15 
Kirkwood (balance of 1884)......:.........26. Road MEO Tare tts tes esd gaeeisy e 4 31 
MOORES GME! NY ht PG CONE Sea viele etc do RDU OR nN ee. PN bo ay: 'y See cea 700 45 
Lake Shore (balance of 1884)..-............2.: do RU EAG Ss oh ary LUGS Bats < Meh eatt 3 14 
EI ee sg Pics hil thp so deed te do BOGUS een gach opt awh < eda eo aa 436 80 
2S BETTE Co hh: i a i oe a Roads 5,496 02 AOS: See eee 5,904 40 
Manitoulin Island (balance of 1884)........... do OU Tea Auloe se vga Mie e va hes aoe 33 50 
MEIER PNB Oe So. yap heh avivts Seeks Road BAAR Detatei gs 2 pp pia os weet de 840 09 
PMR SEE AR iced oie Mela ed 6 succarn «ents dank Bridge DORMER er Mae a tif fle os Fa cele & 5 elke hoe 2,267 83 
re te rca de Skis! din a, V4 a oe 8 Road Ate Dols ALORS Bie lamas! wage, 521 99 
IOI a PAC ot oo aig bays © AIRE Bridges Ue OO PE tia Bef alalels || Kote Geatah Perareh 477 58 
RUDE ees card's asa de abl. « Road and Bridges BEML Pana rte aid fcc eek tee ele es & 280 55 
Hirer, Tail (balance of 1884)...)...........8249% Road BOR OUM aN, 2 dis MA meer. ee 80 00 
Pamemaraer, Ooh Concession J... 4 eee coe aes oe Bridge RO OWE pata -crahe ePey. SOL MIENS Wate foriea ss 30 00 
Port Finlay = ts go Rag OP A IA eae ad Road 1,122 52 S06, 0 eh pacts 1,125 58 
Pemeees A CONCEREION, , fs, ¢ cc sees erp eee nel do PSU AE dctenge st 5 7 Sate oc hel here. 5; och, ease 151 47 
Be hhih Mountain ol. <2. -loclor..++.. 00 es do 4,750 00 505 28 15 62 5,270 80 
MOE IWO Ge La. held ok Soda ese vk) SO do 2,018 39 408) OO Wake Ue oa ae 2,426 89 
SIN TSAI foe c Satis gba lad verses oh base Roads 2,322 25 S250 Se Pe ee 2,650 66 
St. Joseph Island (balance of 1884)............ do BOE ass ak vin ee Rata es ed 120 07 
pombaseranch | hessalon oi... ives fee eee ss Bridge POO LUE ph staan ae wears ere ncaa ae 109 75 
A ROSS ES hse 175s RR ea do 2D. OR tas salt oa Ieee auc aeaor. 25 00 
Thessalon PRM SRNR U ed oe where aaa ¢ ai din ot oc Road 1,847 87 214 93 29 57 | 2,092 37 
.. Thessalon and Bright (balance of 1884)..... et dor | it UR ATAT peng Oot atahd aerate eee 51 47 
‘Thunder Bay (balance of 1884).......... 6.4.5. do | Cy aE ea eet 8 Carat a ie 91 73 

a 38,228 30 3,031 97 | |® 

\ West DIvISION. 
Weer crie vine Oh Me aioe ete oe a ae Uinieatad Road BOO LOU TA Ss a laraticeek 54 80 604 80 
a eek Pec ewer ave Suhr ld. do | POROUS RN See a ere DOME Jas ig 72 50 
SPER enh Pearce) pyeeuee ane sate ae oR 643 07 3 80 8 10 654 97 
Was Or LSSA yet Pheri oe Ltcehh do DAG Re rhe Soe Ac Pete tr aaiene t 146 28 
‘tsville Py ROG odie MMM DRE ee etn do 610 87 12 44 9 35 632 66 
syille (balance of 1884)..... do RD Gabe ere oe Soe ok 2 oon fey 19 63 
"Wionbeithiy cc se do UNC 8 Case ae oe ae 52 10 502 10 
bE es Meant cary Wena do 469 67 PD Ge Vern ks hale a 480 93 
RET ee do 730 53 Tye OU Piva. wansans oe a 
Ue Ae eee Ore do Bint a ae ee se Lin alate. s8 on sae 

PRINTED BY Ws e/a) 28 ed esa ae do | UCL ANT Gi, Oe eae pee ee ee 700 00 
ee une TEI 209 TR ere 501 96 
" ~ ee ne do | 491 92 1 47 3 02 496 41 
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SUMMARY OF EXPENDITURE, Erc.,—Continued. 


ee a A a NE A OT A SE 


' from Muni- 
Cash. Supplies. cipal and 
Dominion 


| Payments 
: | 
| | Grants, etc. | 


West Division—Continued $ c $ -c $ oc B. ..¢ 
Chisholm..... As Rei hats Varcrelahete Acta diay weal gtd tone Wes Road 835 21 150 58 12 05 997 84 
Command Creeks ais 4s be tetepely eich aah de ed det ae ee Bridge BONOO Wo avcaiast s/¢b a4 nme aes 50 00 
Dalton and Wasnago Wi. ccouere nay eats ee us Road RF OVOO Ue Ne  u Se ele eee 175 00 
Distross) River evils aoa. 2 Oe cere b emai do 1,400 37 yA eS A ee 1,613 68 
Draper and Gravenhurst............ Bridge and Road 707 46 253 92 500 00 1,461 38 
Ways Waake,| cps sth sae atee a ohes a toe ee *,.Road 850 74 NAS GS te sk br s0 fala 999 52 
Hagle Lake (balance of 1884)................. do 69 16 | Aehdad seat te babohetelet hu shetellon 69 16 
IGS UEGAVOR . shia picih is 8s eo tetiatelotclsteletral (oe ma ane Bridges SOLSAS ed eee d ees b reheat lt Wtee et 301 48 
HGS MStOn slike Ha ede eee tas TELE tae 6 Road LOQEOOWN ST ie heey Seee| ae eases 700 00 
MAsNe Bayes) Muteki cuhynrpee ada wa Ade aa coun ee do LOD TEs o's Pa Cielo, seen tee 100 74 
(olden WV alley isi de eedd ee ch enetes se pete do 860 49 AW ROT Roe eae 1,037 75 
RAG OrMB AN oI IR.. SS cide ie Owes ak bce eae do QOOG00.) Ss cantina eaten iae's 200 00 
EVITISWOTED titrate dseaes ac 80s bebe eee do 888 47 1SSs0G Pe eee ye 1,027 00 
TMSPSCHION Soha Gy. otee nied NAMI Co ade eR ee key eek MBOVOO LH bis seer eb RAE e eens 30 00 

3 (CLEC e Cunt Res a AYR PEAISS 7 SER PPE CRS RR VA 1,804 61 AG POF hs each ateke 1,822 00 
do (balance of 1884) ...... Prtdcdeceein’ patties POLES hs Ay core 9 ed ed Weal boeehet enol 191 45 
AKO OOREDN 6 We ties oo oltnedin.d tov cate Road TOG r SOOT £<3.5\ cee ta Gee eee 106 50 
ier LAS so byt ae lead ied Aa Bagh Dai nwo do HE Te arene Tey brat lade 114 00 
BaittiewWjoe Uakeiiie ici ts ita nae se ssee tele do BUGEDL beds e cee dbase ene 306 51 
POUT Che ic Laken nent i nbebte tit Ws euronews wa itido HOO OOS oh dak a) RO ae 500 00 
ESCADA YF ofiareher cet de iytete Wekeazaxde rts tee ete do BOZ TOR) Acres he eee eke meet tate 502 76 
DEA OOTOCA WON Vadim rtd te hol Fae ed BEE Ae LE Op eae le do 838 77 157 82 26 35 1,022 94 
Maganetawan (balance of 1884)............... do | Borla ese bea pied Oh meee 83 74 
WROCEODAD cycle tke day dba eed gale Meee ee do 200) B80 lis ab Esha See eee | 200 33 
IVP OVUZIOO So 5b em ce ee hale IG Re ee weve ee Bridge ASG v47 ibs did caahes scheme ween 136 47 
DIG rol Cue Rheem Ada acd ead ate ems Roa 1,700 00 253 00 212 66 2,165 66 
Mills (balance of TOBA cichleadh wen te net omen do YAY A REE re Mea Re A 47 32 
Wonteith and) Parry tivuterkessrerese cee eke do 1,890 87 297 55 19 O1 | 2,207 43 
Monteith and Perry (balance of 1884)......... do B SZ ik tthe dpe RAR a lhe e 1 87 
Muskoka and Bobcaygeon (balance of 1884)... do SD OO Ur eet cela Oh, ae setera et fle 35 00 
ee GN VRE RTC Y ard We Garin atPhs do 2,954 35 273 81 5 35 3,233 51 
Hea aCe ands Long Point) .353 078s sis soe Roads 600 00 144 30 52 77 798 07 
urrich (balance of 1884) ...............4- Road BG DSi fy hater noite ctl leas wetly eae 36 28 
N ipissing (account of AEH) Petes Bi a\e San Be, Be iia Bridge Wy Fly 6 Fe aan oe hr Des OL ALG ot | 12 79 
INGTONOEN 6. Oe LAUER Guid Aa tad nea ages Road BER O00 sped Prada Sal ndeeels | 565 00 
CSUR UN Ge SEAR acer Lc ok acraaae OAE, M teh do 663 59 103 46 20 00 787 05 
Parry OUNG sesh oe eeu ASE Wem uitis one aewe ts do 492 59 11 02 105 83 609 44 
PORES VONEY 25K o!S'b Os Se Rites ioc Soe wr eaeoen Bridge 1,295 00 Ce 3 Me PO 1,339 55 
Poverty Bay and Ah-mic Lake............... Roads | G25 LOD sy ie as Te eeu Athans ee 625 05 
WOW ACRE. LUNs Woks Ab saa 6 btclerehoieh ciety tetstotien teaera Bridge BAT IDE aie varahal ol chet bevel ete et Mie reoren erate 447 37 
Rosseau and Nipissing. 54) cankkede sae Oe Road BOS SO cares ke belies ae fe welmees 398 80 
Rosseau and Nipissing (balance of 1884)....... do DGS G4 cocina Cee ae 268 74 
AVORAGA WALISY 100,47 ess he ko letaiel sh opeoe AA Od Tee do 225 00 DOSE i Cae esate 240 34 
Round Lake...... LENS is bm CleNlnhe ed GR a ne do 470 00 4 62 43 84 518 46 
Ryerson ‘Centre dice) (eines Senos oe een eee do 1,028 19 LOR 20 ie cas oyna 1,185 
IOMUUIM, ELV Er sik. dis Pater aus Sau tymese Shttccas ace eet Bridge 600 00 6690 ae tone 6F 
SOUbM ATMO stn cas sts ee Te a rave rake eee eee Road 601025) cE 1 15 
South River (balance of 1884)................. do DO So ate aE cao onal ameter uate ee See 
Severn (balance of 1884) 0 oi... iia ciel ck oes Bridge 14 OD Hae Ravctincoletehol ie ueent a ee eee 
Stisted (balance. of L8S4). . sii. cca gereete tanto Road 45.08 lve Maven AeA See were é 
PISGOR INO. AeA Tie me ede Bal fe Wear One oe do | 581 11 LOLS i, sere 
Stisted, South (Lown) Taney a Ure r oe ee do 311 43 | SO TE aot eens f 
Strong, 10th and 11th Concession ............. do 497 (FO ew sieldeyi ae os REAR 
MUNGHAZE lh Lchey anh eameneedata gee tee ee do LOO OOS 2.2 085 Onan oar ¢ 
Wieatpinalig yi bie eco ccckohe onus teckel acl an Na do TOO OO Wi aa a tee liek iee i” 
Whitestone Vaileysscdk.cnle tuts (euipee un cere ee do i 1,028 32 322 39 | 
35,627 88 3,268 2° 
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MERTON ok Lie et eae es vie a's a's 5 ele slo Road 
Admaston (balance of 1884)..........00..505. do 
Algona, 9th Concession. hi... seek eee eel do 
Alice, 20 and 21 Side Line.............. rae ae do 
UR PGESE See rae ants f Reda Jes a ated ted do 
Ge Eize Brtc gob U4 03 i A enna es Pee do 
WRN, PE eae ody vies che arin dee vidio do 
DO AE yr cieitin GVA Oia ca ky Hed al es do 
po Ge 0 oe do 
RE ERIN aly ta a hat a eyo 6h tate oa do 
Brudenel (balance of 1884)................2005 do 
CS Slat AU ly ee er a eae do 
EIA A Rise hc was ko ke ako ROMA He do 
ISR Str igo, rss Sw nwas Aung 8 he's Bridge 
MMMLOT FIGHGION i seas) ax wss'e Ga aee | dledales Road 
MRA MUS as seb te Sancta es od sbi o's do 
MMO Re an oh dae ea hase leis do 
Rey ONG WeAn ville: 0s. ca cee ices esos do 
PERT ATG LO RA nile kiss nc senyesie de nai’ do 
MINS ECO ED Foo Scots a we ie cote ae bs oles Bridge 
ieee Line and Douglas.......05...4. 00356; Road 
RD ANE Ee Caen Nala s Kade tes ols do 
Douglas and Admaston (balance of 1884)...... do 
Dungannon MAM ess cod gece bow es eek moe Dale do 
Piesarvilie aNd AlONS. .. 00... c cece eee cee do 
Eganville and Foy (balance of 1884)......... ot do 
Meanville and Round Lake... ..........6006.. do 
CU 8 NS i ee Road and Bridge} | 
EE 18 OES Se a a Road 
Gower Point and Westmeath................. do 
i Peubam (baianes of 1884). 2.0... ee eens do 
Grattan, 21st and 22nd Concession..,......... do 
Reco UR CHONTATE 6/0 sk cles oe occas vce do 
Petia fd ICUAIOE. . ns. eee ewes eae do 
LE a RGIS ie SR et A aR do 
Ret re ei co hin, oe Nn sche ose Sia abe Bridge 
Indian River (balance GEM LOEA Le aucih clases ea do 
ete Ba UIN er PON ha ey wasp d-eeped mle iniain's 
Jones Falls and Battersea................... Road 
Jones Falls and Battersea (balance of 1884).... do 
EO OSE LES ew, SR Ee, EO, LA AS do 
Yensdale and Bridgewater.............0 0.0... do 
“tawa (balance of 1884).......... ......06. Bridge 
x and Temiscaminque ...............- ae 
LR eRe MN Aas ENE eA RT ORES a. See oti Pe ) 
ES Sea I, Oy RS do 
“nd Addington gee Fe sores dade sd: do 
d Frontenac Junction .......... ay 
LEY AU LEIS pode | he rr ) 
bs TERA Oy Naess a evel Hin. do 
Aes ge habes ican Seskar's re, ee eakaie ovasae do 
Ree, Aimee he ae een es Bridge 
Mice aoa tac oak cake aR Road 
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REPORT 
OF THE 


COMMISSIONER OF CROWN LANDS 


OF THE 


PROVINCE OF ONTARIO 


FOR THE YEAR 1886. 


To His Honour the Honourable Joun Bevertey Rosinson, 
LIneutenant-Governor of the Province of Ontario - 


May iT PLease Your Honour: 

In aceordance with the provisions of the Act for the Sale and Management of the 
Public Lands, I have the honour to submit the following report of the proceedings, trans- 
actions and affairs of this Department for the year ending on the 3lst December, 1886, 


CROWN LANDS. 


There were sold during the year, 55,641 acres of Crown Lands. The sales amount to 
$50,169.65. The collections amounted $55,452.15. (See Appendia No. 3, page 4. 


‘ 


CLERGY LANDS. 


The sales of Clergy Lands during the year aggregated a total of 1,788 acres. The 
sales amounted to $2,087.17. The collections amounted to $8,129.89. (See Appendix 


No. 3, page 4.) 
COMMOM SCHOOL LANDS. 


There were sold during the year 157} acres of the Common School Lands. The sales 
aggregate $685. The collections were $17,997.26. (See Appendia No. 3, page 4.) 
’ GRAMMAR SCHOOL LANDS. 
‘ There were sold during the year 783 acres of these lands, The sales equalled 
- $765,50. The collections on account of these lands amounted to $3,235.76. (See 
Appendix No. 3, page 4.) 


- 


REVENUE FROM WOODS AND FORESTS. 


‘The accruals for timber dues, bonus, ground rents, etc., for the year 1886 amount to 
$742,029.64, and the total collections under same heads amount to $715,804.61. 


TOTAL REVENUE. 
The total collected from all sources during the year was $820,895.68, 
EXPENDITURE. 


The total expenditure of the Department for the year 1886, amounts to $259,564.51, 


WOODS AND FORESTS. 


The total collection during the year from Woods and Forests is $715,804.61, which 
includes $147,471.00 payment of bonuses on sale of timber berths of 22nd October, 1885, 
which became due in 1886. This sum being deducted leaves $568,333.61 as reveiue 
proper from timber dues, ground rents, etc. 


, x» The amount collected is in excess of the collections of 1885, and of the estimated 


receipts for the year, and may fairly be taken as indicating that transactions in sawn 
lumber in 1886 have been of increased volume ; that sales have been more readily effected, 
and on improved terms, as compared with the previous year. 

The market for Square and Waney Pine has been dull during the season, sales of any 
importance being confined solely to the largest and finest timber, small sized and inferior 
pine being almost unsaleable except at greatly reduced prices ; the opinion prevails that it 
would be in the interest of the country were operations in square timber for exportation 
abandoned. 


For the year 1887, the forecast is an increase in the cut of saw-logs, and a diminu- _ 


tion in the manufacture of Square and Waney Pine. 


FIRE RANGING. 


In my last report I referred to the anxiety the Department had had for some years | 
to devise a means for preventing and suppressing bush fires, and for enforcing the pro-| 


visions of the Fire Act. I pointed out that it had been determined to try the effect of 


placing a number of men, during the summer months, on the areas most exposed to fire, — 


and with a view of giving the Licensees an interest, and some practical control, they had 
been invited to select the men who were to be so placed, in consideration of which, and 
the protection afforded their limits, it was arranged they should bear half the expenses of 
this scheme. 


Last year, 1885, was the first year of the experiment which was found to work in a 
manner satisfactory to the Department as well as to the Licensees. Thirty-seven men _ 


were clothed with authority, instructed by the Department, and kept in the field during 
the summer months. Their presence was found to inculcate care on the part of the 
settlers and others, and a strong interest in the prevention of forest fires was kept alive, 


whilst the net expenses to the Province was under $4,000, a very small expenditure for | 


f- 


a 


such important results. At the close of the season the Licensees and others were invited 
to express their views on the benefits derived, the advisablity of continuing the service, 
and to suggest any way in which they thought it could be improved. From all came expres- 
sions of satisfaction at the results achieved, requests that the service should be continued, 
and the only suggestions made were in the direction of increasing the number of men and 
extending the service over a wider area. The experiment having proved such a success, 
it was thought right to continue and extend it, and accordingly an additional sum was 
asked for, $8,000 being voted for 1886, as against $5,000 for 1885. 


When the Licensees were invited to nominate their men for the season of 1886, it 
was found that the increased appropriation would not be sufficient to meet the pay of 
the number asked for ; experience having shewn that suitable men could be procured at 
a lower rate of wages than had been paid, a slight reduction was made, notwithstanding 
which, the number asked for could not be supplied. Forty-five men were instructed and 
placed in the field this year at a total cost of $9,847.75, of which one-half has been 
refunded by the Licensees, leaving the net cost of the service to the Department to be 
$4,923.87. In addition to those under pay, the experiment was tried of clothing with 
authority some of the Forest Rangers of the Licensees, so as to make them ex-officio 
officers under the Fire Act, ready to act in an emergency or to bring offenders to justice. 


The experience of last year has been repeated this ; from all quarters come words of 
encouragement, satisfaction and commendation, together with requests for the continu- 
ance and extension of the service ; the moral effect of the presence of Government officers 
in the bush has proved a check on carelessness, and the men having been selected with 
care, not a single instance of friction between them and the settlers has reached the ears 
of the Department. 


There was a heavy fire on the Bonnechere River in the Ottawa country, and a 
number of incipient fires at other points ; the Rangers were promptly on hand, secured 
help, and by strong organized efforts, fires which might have done great damage were 
checked and loss avoided. The Bonnechere fire was the most extensive in Eastern 
Ontario, but the statements made about its magnitude were greatly exaggerated, as the 
Fire Ranger on the limit reported the loss to be much smaller than it was stated to be. 
A serious fire was also reported in the Lake Superior country, which region is peculiarly 
exposed to fire, owing to the large number of mining prospectors who traverse it in every 
direction during the summer months, some of whom wantonly start fire prior to setting 
out to explore, so that the debris may be cleared off the surface of the rock and the veins 


exposed. 


When the first fire district was proclaimed, settlement in the Lake Superior country 
was so sparse that no need for including it was seen, but recent experience has shewn 
the necessity for putting the Act in force there; accordingly, a new Fire District has 
been proclaimed, extending to the Western Boundary of the Province, and the Wood 
Rangers, Crown Lands Agents and other officials, supplied with Proclamations and copies 
of the Fire Act to be distributed and posted up, and instructed to prosecute all offenders 
to the utmost rigour of the law. 


Viil. 


Owing to the immense extent of that country and the small number of Crown Land | 


officials there, it was found quite impossible to cover the ground ; the Department is 


pleased, however, to know that the amount of timber destroyed or damaged is nothing 
approaching what it was reported to be, and it is hoped that the Fire Ranging Service 
next year will be much more efficient in that region. 


In view of the success of the experiment made in the direction of preventing such | 


immense losses of timber by fires as have occurred in past years and the strong pressure 


-to continue the service and make it more effective, the Department has determined to do ~ 


so and extend it, which will necessitate an increased vote. It is confidently assumed, 
however, that any judicious expenditure in this direction will meet the approval of the 
Province at large. 


FREE GRANTS. cid 


There are 129 townships open for settlement under ‘‘The Free Grants and Home- 
stead Act,” no new townships having been added since my last report. 

During the year just closed 1,149 locations were made on 162,734 acres of land, and 
133 locatees purchased 5,474 acres. Owing to non-performance of the settlement duties 
607 lots, located in former years, were resumed, and 706 patents were issued to locatees. 
(See Appendix No. 10, pages 14 to 17.) 

Considerable settlement having taken place along the line of the Canadian Pacific 
Railway, west of Lake Nipissing, it was considered necessary for the convenience of the 
people to open a Crown Land Agency at Sudbury. 

The Northern and Pacific Junction Railway, having recently been completed and 
opened for traffic from Gravenhurst to its junction with the Canadian Pacific at 


Thornclitte ; a considerable influx of settlers may be looked for during the coming year. 


CROWN SURVEYS. 


The undermentioned surveys have been performed during the year, that is to say, 


the residue of the Townships of Head and Maria, in the County of Renfrew, have been _ 


sub-divided into farm lots of 100 acres each ; the Townships of Deacon and Fitzgerald, 
in the District of Nipissing, into farm lots of 100 acres each; the Townships of Broder, 
Dill and French into lots of 320 acres each ; the Townships of Ermatinger, Grassett, 
‘Montgomery, Morgan and Otter, in the District of Algoma, into lots of 320 acres each ; 
the Townships of Conmee, Marks and Strange, in the District of Thunder Bay, into lots 
of 320 acres each. 

A base and meridian line extending eastwards from the Township of Pic, in the 


District of Thunder Bay, has also been laid down. The outlines of seven Townships at ~ 


the head of Lake Temiscamingue, in the District of Nipissing, have also been run, the 
whole of which are reported to be good farming land, with a clay soil, level and free from 
stone throughout. 
An exploration of the land lying north of Rainy River and Rainy Lake, in the 
District of Rainy River, has resulted in the discovery of at least 600,000 acres of a 
soil which cannot be excelled in any part of the Province. | 


£ 


/ 


—— 


_ The outlines of a number of timber berths, in the Districts of Algoma and Nipissing 

have been run. 

Several minor surveys have been executed, 

The returns of the above-named surveys BAN; so far as reeeived, been examined 
and closed. 
_ The particulars in relation to these surveys will be found in CES AG nib 14 
and 15, pages 22, 23 and 24. v 

The Surveyors’ Reports in relation to the surveys a be found in Appendices 
Nos. 19 to 34, pages 29 to 51, inclusive. 


4 


MUNICIPAL SURVEYS. 


Four municipal surveys have been confirmed, and five instructions for same issued 


during the year, consisting of survey of town line between Pelham and Gainsborough ; 
part of Second Concession line in Delaware, and the planting of monuments at the angles 
of certain lots in the Townships of Enniskillen, Moore, Osprey, Otonabee and East 
Whitby. 

The particulars relating to these surveys will be found in Appendices Nos. 12 and 
13, pages 19, 20 and 21. 


MINERAL SURVEYS. 


Patents have been issued during the year for 8,277 acres of land for mining purposes, 
principally near White Fish Lake and Rabbit Mountain, in the District of Thunder Bay, 
the purchasers having furnished to the Department Surveyor’s plans, field notes and 
descriptions of the survey of the locations, as required by the “ General Mining Act.” 
(See Appendix No. 16, pages 26 and 26. 


f 


_ A report on mining operations will appear in the Annual Report of the Bureau of 


Industries. 


COLONIZATION ROADS. 


The total expenditure upon the construction and repairs of Colonization Roads for 
the past year was $145,213.80. For details see Superintendent’s Report, Appendix 
No. 85, pages 62 to 78. 


Respectfully submitted, 


T, B. PARDEE, 


Commissioner of Crown Lands. 


DEPARTMENT OF Crown Lanps, © 
Toronto, 3lst December, 1886. 
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APPENDIX No. 3. 


SrateMENT of Acres of Land Sold, Amount of Sales, and Amount of Collections for 


the Year, 1886. 


Amount of Amount of 
SERVICE. Acres Sold. 
: | Sales. | Collections. 
| | 
| | 
| | 
| ae | $. Cc 
OUTS idee: BS 116 en ne 0 Se Per Ne ear ira Sie pli 10 1,788 | 2,087 18 — | 8,129 89 
Grown Landsrds 2 isa ove Gree mele Gale eee | 55,641 50,169 65 =| ~—«5B, 452 15 
| | 
Common School Lands ........... Pa ee ewe etek a L574 685 00 17,997 26 
crammanjocnool bands fica snl eee 6 saan see Sasa tens 783 765 50 | 3,235 76 
j 
Mogal eee hea diac se Agee w/t ertes aa abt ign Rn Cont 58,369} | 53,707 33 84,815 06 
| | 
ae T, B, PARDEE, 
YD GHEORG EERGSS.. 4. Commissioner. 
Accountant. 


DEPARTMENT OF CRowNn LANDS, 
Toronto, 3lst December, 1886. 


Sp 


APPENDIX No. 4. 


STATEMENT of the Gross Collections of the Department of Crown Lands for the 


year 1886. 
| | 
SERVICE. | $ cts. $ cts. 
| 
| 
ae eh Ee er See ee i ee 
| 
Land Collections. 
Sas a aR Maa tok de wish sik Seo ed, (ease ad COR AO 55,452 15 
EP OS CIN, ATES TEEN ea a de 8,129 89 | 
Pram EMACPE SO AICS CUETARTE 4 ii he) sa 'be Sobre dev oe alc d dao Ide awed gales 17,997. 26 
Nene Aig st LATIN Stra eo rnc eae) bu co's vb wee Bede 3,235 76 
| 
aren: A Ascent Aare NEA Lee dae, ave allio Ao Satan ARE 76 00 | 
| 
ee IAC ent ey arte ake s ba hn is hake veindsie sae ee 11,526 04 
ee | 96,417 10 
Woods and Forests. | 
| . 516,377 68 
LOTS HIT 2S 0c ak 0 aielags 2 lie veins ee eed 9, Op a tn ARGS oe 
42,961 50 
ACESS OT a EY sn 2 Sop ae a a an RO POP NCR 
156,458 55 
BOHN k ae nd ss AN Se ike oc Re Ce ie iss Rhea 
6 88 


Inspections Refund 
Surveys do 
Destitute Settlers do 
Settlers’ Homestead do 
Colonization Roads do 
Fire Prevention do 


Belo) 6) ole) >) 6. 6) si = © ols 2 16 6 8 616 oo 


eee er ere sree wree ese erene 


Se 


OW oh 6) 6 OMe we Bw 6 AN) Oe a! 0) 6 oo IK 


a) 


Ce eC 


ele” uw ies, 8:6) 2s 2 eye) «6 & 4 al.) 00) 8) 4. & 


oles 6) ciel! ela) a) it 4) 4S 416 8) © #61010) o) ene: 


Cele 6 6 88 + Cee 8 tS eld ¥ 8 ft 8 6 0 48) 


oe Fhe BO Ce Hee Oe ee He ea eee 


= 


715,804 62 


D. GEORGE ROSS, 


Accountant. 


DEPARTMENT OF Crown LANDS, 


TORONTO. 


I 524 95 
180 00 ; 
—— —-— - ——. 704° 95 
| 723 78 
| 657 70 
578 22 
272 65 | 
737 15 
4,999 52 
ee 7,969 02 
| 820,895 68 
| —_ 
T. B. PARDEE, 
Commissioner. 
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APPENDIX No. 5. 


SratemMENT of the Receipts of the Department of Crown Lands for the year 1886, which 
are considered as Special Funds. 


SERVICE. $ cts. $ cts. 


Clergy Lands. 


PPUBOUP Roe aie see eae tN steele veun tien eer ee ee hee eee eae ee | 5,067 30 
Tntérest 0 OE a eee a ole late ap enemas | 3,062 59 
Sees ese 8,129 89 


Common School Lands. | 


Primneipaler. savas: PEN CEN ON EE ee Ler mm Me ate, WEN a ot Sah te | 8,073 10 
TRTErESE ee aa al ale, thie Miter ana, Gr le el ec eee eG 9,924 16 | 
i 17,997 26 
Grammar School Lands. 

PriNGIpal was dos serrate Wiener 3 ROARS AG eb GR Oe CEA Dees ke 2,192 70 | 

Interest A) ovine faitinccm ew so sate dies ea RAL Od em tare SRESRES 1,043 08 

| wae 3,235 78 
| 29,362 93 
| 

D} GEORGE ROSS, T. B. PARDEE, 

Aceountant. Commissioner. 


DEPARTMENT OF Orown LANDs, 


TORONTO. 
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APPENDIX No. 6. 


STaTeMENT of the Gross Disbursements of the Department of Crown Lands for the 


Year 1886. 


SERVICE. 


_——————— SL 


AGENTS’ SALARIES AND DISBURSEMENTS. | 


Salaries.—Land. 


PEE OE chiles Ae a oinitie pag nee «so 


(og LE 25 pl lth eel ah San Te Ce ae 
Ee i Noa ae RHE oon ovations Os eee 
Ley CCTs Sid: ae ae a a 
OP YR IR aa ce 
ER VY, Vth ge. Gel besieastee cuss 
Reeves, J......... 7 ee roster a: 
COLE LSS Peg a ed aide 
OS ad AS Ai aati Aol le ee 
a ves fo...) ERUeaN wae ens ahaias chs -phedemei lays, 591 eule 
Oo oi al @ a ae ae Nepean thee ae 
DEERE S IRE etn os rs casas ater ards 
BME ths oa Nie Comte te. 


ONT Aes ge 2 a8 Ee a a Pee 
“UE Teg te 20S i ie a Se 


UES ESL, ih G0) he Na ee ee are 


Margach, ee eee PE Pan el ere 
McWilliams, EAN SO OE rt ae 


Agents’ Disbursements. 


Brown, C Be ip tan the eae eo 

ALD ne ete 0 A el A a 

Rem RPTR OE ce ols 2h t5) aie xo etatehste'g 2 
W eek 


Day, J. hed ach oe eM Matar AR ER 


Vigra ey SUE ian EN | ee a 
PianGay). Ft cigs. xe 


Gilligan, B. Lis Sot eel ED 


AGS CLE OR Waged UR ELS So Ate al hea aR 
PC BUIENY : Poel ts ehtanes so ag ee e's 
Braces, Lees oo Reeth eS ots 
Bimennorsan,: H.C Gara ate We. 
Btarench. Wik occas cas be < car ett 
CLO CT CES IGA BRE Seam ieedee cg men ne Sable ee 
Nichols, W. i sae Se me eee aie 


ae = a) a6. else Le, 6 eee! we 
26 6 1s) 6 Ye (eho, 9) 0:0) Le = > 
©: VEE eb) es) p30) ew Pe nm fe wt 


coe ce wst eee e eres me 1 ee} 


Be OF, 8) M6 Oe Cee weer ey eat 


efsele) eis wie he tis, Hhaela es 


eC ee en lat VEC eh Ue yt 


SS Gav Wieieiseais «ces 


Rita eee Olt) Se) es Cele ena 


Con iad Poe At esol er ets eee oe 


Pie N Ekta h oe Fel wee 8) 8). ey Oey 


© lb ele FS Dt Lee clea sé 


w Olas es ©.\e.s s\5 ele eis 


s.esee ceo ver -vr tows 


PI eo Ou ee Sia, alam, ell ep a eels 


c se tees @ Ble aik sire 8. 


She wiwusie ela | 6 ee 8 2) 10'S Gre 


8 Aisle ee 6) ele so. 0 


aes) ee 8 eee oH pew. fe ph 


ewe eek Be Le wile we Re ire 


CU RMD SORTS SRA aR en CA 


oe Ge: Ca Oe ean ee < ase AM Potato a 
SD iia PE ao UGS i eres A 


Ts at Ar NY ek | 


1,600 00 
1,600 00 

250 00 
4,000 00 
2,000 00 

100 00 
1,440 00 


10,500 27 


7,990 00 


1,668 63 


APPENDIX No. 6.—Continued. 


SraremEent of the Gross Disbursements of the Department of Orown Lands for the 
Year 1886. 


| 
SERVICE. $ -c. ieee | $ oc. 
EMU L ney aN Rel ey 0 eR SLR I») ae eee Wh Ble AS Al le Ee RN Pde Tey |e 
= | 
Miscellaneous, | 
Bick, (hr. ; \DsPeotine I. ocala bs ee ey c Vena pans eS 11 25 
Barat he SO gO. Ba Bu etek a eh eee Ses te LEARNS eee ee ee 62 00 | 
Paget, G. rs CO ice kan uel Pgh ae te tg gre FAN erg dilae os rd Se 20 00 
Macdonald. (Dak) anspecting oo eiie toc os ek sae eee 80 00 
Slaw: ws pComleching AccOlnmhE ts .cce tn) care Look Uae Ener 100 46 
Browne, B., ‘travelling expenses 3 4ce... 00455 Wee cee 10 00 
Cowper, G. B., do CER AIAG ci aatote tie Bi en aa eee 11 50 
Kennedy, G. 6 KO RRM URS ® Fae Mp eur ats MRM ae IAC RE fe | 3 00 | 
Russell, A. J. re Loe MOREE AS SL ele nan eRe Eee emia 9 0S papers Se 
White, A. CIB fois ann Fea eet ORR INS ene sry 156 63. | 
——_- 482 54 
a 20,641 44 
Wood Ranging. 
BOTA Ye), Gs SOR Ss ana RG wow ee aot cee rc BL Re eee hh pt ces age ee ue ea 710 00 
FEMS a ec CAR NOR Rita ees ols Ree He ess ERO Ge oer are tee ee 595 00 
dates aaah EP Hea nals ieee Ceara RAP ery Aan Unearth ie Mme ao aa NPN rh NR nee Aten 1,047 93 
Campbell, ead WEI MU ie PSRate area Spe Me Cr aieanae Mea ee ree Meir tI Sy pe Ayal Bas og es 425 00 
APTN veg chan e Wms AMEE CNSR Re rte Aa Ts og wy ES Pra Or ed ag A a kL) 2 ear, Beane oe 1,290 00 
PLEA ye wi ad, Mest cena lek Mereen ay Bb we aicte Wat aie le a e 4 Se EN ee Cte 1,061 00 
aiicha wy, Wein a. PR een ee, Ue Pad Shi fe BR alia de AER dae ae ea 710 00 
FORMER SLL rae assieeek we pia ole kd Wghhtth a kee to RR te hanger eo rem te 1,613 07 
Kennedy, J..... Mey TN ake tay eg ea) ee bk Safe tha ASR i ae hg che Rea EOIN en Catoosa ae 633 20 
Tia ORO AS SNS cscs ereere obs de OP Reel Rad SO PA ee a ee a Uc pee ID le Be ec tlt | 1,125 20 
VE pes hy eke ee RL oe aa NCU eS Te chs ana ae ana ease ma ea 1,102 55 | 
Macdonald, COPE. Citic, does hous wks LAO LAND ee Dene en Ce ee Oe a a | 697 90 | 
INE OOO MM ED Ur es. OL SuChin Unt ue Bas a Pale deena Me ota rem Bar sie 1,102 55 
DELCOOCH ELLY: (Edt soca tio ie aece rc k RY tu hae de fahas + bce a ite ei ee eer cea cee | 595 00 
WE CGO rN Vt Gl ON 1/2 FR eee GON on Oe ana | SA ORO Aa 680 00 
MEIC ea Bic WR i ce eel chan PADS. Sed Some epee, Un ebpe Bx tena alee 1,190 25 
RUsBeL We, ote eee elas Ha Cd A oh s ehdrinc a Ne eae A ee ee Varies 1,608 86 
SAI; Wee beeen lee cers SEORVEG Be) CUMS Back woh dette a A cede Me ean eee eae 1,263 12 
SS TATU Lay Coke PNW atid creure ae re cota a fa Catio MEATS Bercay UU tea Nc eve eae Es et 1,023 00 
PREIS COU Sed shod es BAe AUN es (hye Fees cs tO, ee het ag ealeae Wee ee | SMAPS Nes 590 00 
Ai Karsy 6 NE ERS gi BN Fe neat La aw ee he CORAM RALOR OE ee ena mlPEN RAR Sette Rory wet A i! 99 00 
wa 19,072 08 
Timber Inspections. | 
gira) th © 2h cc Eos WA vert tele ae ai ge aN ny OMe, Ae Umar y eaatie NPE ARM Alea aio «a | SH Ras 
EG oe bho] s haa" en eee OM SeSE, SEM, Geos OCW l ad SOUR am eter wer Aerie | Ula eh acme Nate 15 00 
PRONTO G5 Sie) ah viva cases itis peaenea enact ci Bee eee Caan PY So a | 141 28 
Blacdonala) 1) a Rie ee cr fo ie rh eae take Ge ance Tn th aes RTL! ot anes ana 564 36 
i RGEC obs a PGh Wey nt ara eM an AO HE SPN Iay ORD AC PY SOME WR Cairaid Amt ve @TRLYSY MeAD IOP. ahh, sl) 27 8. ee 212 13 
SST W ied rete Sunt Sie eestac howe Rice geek REA I ecmese tN co) 7 i ay oa OEM care on 35 10 
| beams 1,079 62 
Forest Fire Prevention | 
PARA TIG UE th euro el ede aithd ie be ge oh gol gs a cyte, ee tet Ne igh RL Ura Rd Netegrity 156 00 
Barr, So ZANE Nia Ol eed A On aan an ee Moteae Gens 176 00 | 
Bellingham, he OM a SMR MMR arr ne CePA eatin ES. Ab eb ON ye ae Ba ey 202 00 
MB OLATIGs WV si ikecteawice’G wlivattiae GIS 4s teal gee ta tas ohne a Ne etn pegean ener [spire ws coke foe wa 235 25 
Borrow, | cate HOR err Crary WEA eae Pyne rear aie rol Lome SBA, AS EA a te ae 246 00 
Bradley, WP Gircamtvasavee & tie eas) I de often ame’ gts. Nel es ar eel gee NU eae vas es SR 128 50 
BVEMA NOT TGV Av cte wai bit Gb alsine ace fx obi ROAR Scie  yeanes tt Rages yc Ae eas, Pe ears 210 00 
Brewer, (Cl PM RDM ROR er Pi LEM A Meee hd Pelee a ry ax 206 00 
rom ley Dhl gh ere del AM iekcast ae DP EMN ie Baas Satatie aap tea try rane MRP PRATON te tao Cc att dee 262 00 
Rammell ess, Wo. et dtedave oan gva EMA CRIES ek RG Eerste anes cece & Ohad Rania 242 00 | 
ami DOGl LE aA aa shin teat ey Batt See SEs Eee eRe Meee Mos | See wie Ne Ens 206 00 
Gcred a Ue! ak Comoe fae On eee tea Orin a oa pare rant, Dea me iMag: £3 Sis une i IRR ss lei TN 188 00 
OOTY, ite) hs wd edoke ce 2 sek Secleeheee Shee ER aaa aah See 8 idee phate maate een | a tae ONCTS enna 246 00 
iB TUL Teste Dae SA ARS erg ee TREY Ba SOR Saiogy BE mE uC IP LMR BPW 184 00 
UD rau Yo! gic! yates CED RPM EE WRIABIEE Ailoly | era ununthers ZAMY Qe ar MCP Fin hil LAAN Ap Natesed Mea 174 00 
A Dora |i ys Fate eset raeus vedere acete io Slee Mike ms ecteenle sore on ac een arene a 324 00 
OOP TOS ice) es ae fens vce eke aden late eee Bae SR i LE ie ie iar ae rari [eats aiaigles 154 00 
CRAPO ck oo ps 215 aise BOSH ETAT ite ca eek eae Le ge RS | PE A er Yd « 348 00 


APPENDIX No. 6.—Continwed. 


STATEMENT of the Gross Disbursements of the Department of Crown Lands for the 
Year 1886. 


SERVICE. $ ¢. $ oc. $ « 
Forest Fire Prevention—Continued. 
EEO AN I ns os be SP ocak cate an eases Beate Bab, oh tx acer thes Le ee ES 254 00 
ROC Mee OI Banc ne es ae a RE OE A ORI he as sw 25 ey then ee 2 Te eee 238 00 
arena ethtetic 3 05 59)! 2 a tet My Sa bas Reh e sida wadaes Pag teat Maceo an 256 00 
Hoskins, GCM ee Ee et oe. oe ys Peres 240 25 
Henessy, ek ape ee Ae Ef Se Id he Seen ha kp vv. 3 » Se Lorn, UB Pe oh ee 150 00 
Humphrey, J. G....... oe toe ee ee a Oe ee OT arn Feed ie 219 00 
ese Eat ee Oe ak a ee 279 00 | 
eGR ST emer we etRmN a, SEI Seyi oe Sp awes wo eet. « bw d eivpbvtee od eee ORI 176 00 
et ere hye Ug Malin 4 os , av le avons ba ee ae out BD 75 
RCMn MUN PR RMS ee aS Fes Soh So ah ae tw one's cian Lead ele ee ene 156 00 
WB SS GES (20 a. oy ah oa De aa iy Oey a eee ee 250 00 
ee sehr a naa ey oy ke g's a sao a See A Lie walees 177,00 
LBS, ae os ES a ee PER CRA AM ta) tiet Ci he a A eve aoe oe 174 00 
ON Nn or tn Ecosse Waa od ii ors denn vo AAP ER RN Ow eR 210 00 
Ser ES ERNE MIO OM On hg 4 ak Shs 4 vk + DE 9 Ce EG ERSTE Ces .271 00 
PAG RUWAT 0 fos oi eso he = ee, alee s oa iat) Sse. ui AAT cre Oe ee ae Ae oe 31 00 
COE ae Ole ee ere ate 5 AE Om rete EE eS C0 ee Soa, Pah e 190 00 
McLaren, F Se ee ree ete er eae dS NL ot A ae gee eed San 246 00 
McNab, W. ed co is ye Lage 254 00 
Parcher, 1 OEE id Nees OA COM, 50S, Seas Soden ai ear Oe Morey aren m0) een ee 262 00 
ER MEI ee MN Hy Men haa Si dare Vm aibas ws AEE aka What 240 00 
PRS ee ait a Part, EE eed beeen te SR 2 aA HY See PEt te tic gk 252 00 
RE Rr ee Pe Bes AO Sar eibi” a Sty et he eae ne fea tiene 207 00 
co a ge re EE es erik rahe oe aslid a AP Me @ TREO eee ee NS 102 00 
pee ON GG ae kt lowes folie oe te ga Os Se me Peg HP ae Cole ARE 2, 345 00 
TN OM OE De cs! b a OE GUE A Sans ne gh AS ah es eae wpa he a aly 372 00 |- 
es Be kc he tte ee oud ea Oe a 179 00 | 
NE RP ROR phos fe a 7 TA fein et Reka ica mew eh eee | Races Pare tices 174 00 
bree Pre Ie 9,847 75 
LOFT LES lar a ls Re ee a Aoi ord Oe ere G Meer 2 haat ee | 8,548 37 
(EE SLOSS DPV Gb EU A ag a Sa a ee weaned CADE etre s Crh aoe Gr PENA Ware eae ae | 145,893 80 
an NeE INE MME EOE GR cn ote A oot os 4G PRS a «FS | Lea Sire aera ati aan ree | 45,454 49 
PGard ot SUL VEY OH. .fa05 ses ees sce BON ot ov ee ate OP dae Eeaneew ier iays taudin gears ae | 400 00 
Contingencies. 
ere ena ECMO ee ge Pe Ae eRe geen wa XG Ov Oe tds fle were ease 1,323 45 
Te PSE Se pee 2 cn SU ea RE Noes Uke or eee 1,401 99 
TO UOTE Ss ES GS TL RC eR ei Aa a a ear 1,176 19 
RT eee are ious ha FP so 5 oes Seng lace a wa he | RD Seite By dre sie et 1,790 00 
ESOC, ye Mei Bain 8 ire er Se pan ae ee Per ae | Pe ene Ren eae 550 50 
eg i em er eur cya devil ave ele 8 oe & Packeays ORR Tee Os 500 00 
BAMHRRN POTS 2 oar oe oe Oe Ras che OE Oc fe RN tae ORR ea Ae 550 50 
OEE SOEs CON Sy BA a Sc kg Se Oa a ee ee eae 462 50 
Subscriptions and oe ae Ne Be ees Bis eva Hiss cs PRE So 593. 67 
ee te ee Mere Ee Ae So iin erie eek eae orate ocaree che nics ase-agen s een 278.16 
——_— —— —__ 8,626 96 
| 259,564 51 
Petia en Ge: 
D. GEORGE ROSS, Commassioner. 
Accountant. ; 


_ DEPARTMENT OF Crown Lanps, 
TORONTO. 
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APPENDIX. No. 7. 


Woops AND FoRESTS. 


StaTeMENT of Revenue Collected during the Year ending 31st December, 1886. 


Amount of Ottawa collections, John Poupore ......... ........ seeeee 


H. J. Chaloner 


ce ce 


4 fe oes le\,b Ble e161 & hte lee) 0) bi vite eile a) te 


Amount of Belleville collections, J. F. Way 


ec OY 


oe eee eee 


Amount of Western Timber District collections at Department 


H. J. Chaloner 


66 66 ce 66 


Ga Be CO MW. iin. 
Chief Clerk in Charge. 


DEPARTMENT OF CRowN LANDs, 
Woops AnD Forests BRANCH, 
Toronto, 31st December, 1886. 


o © © 0 © © ele & #0 © ee © 0% 2 6 0 v's & 1 0G G0 0 616 © 4 6 wie 910 + © © © 'e @ \6) | 6 01.0 © 0) 6 [6,6 5; 010) 0 0:.0 (0 


| 
| 
$06. | $c. 
| | 
| 224,984 41 | 
| 17,796 92 | 
ee 242,781 33 
| 82,699 82 | | 
wan 82,699 82 
352,944 68 - 
37,378 78 
ee As Maggot 
715,804 61 
| | 
TB: PARDEM 
Commissioner. 
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APPENDIX 


WOODS 


AND 


Sratement of Timber and Amounts accrued from Timber Dues, Ground 


QUANTITIES AND DESCRIP 


hak Saw Logs. 
rea 
covered by (A Standard is 200 feet B. M.) 
Timber Det ee ee se med A aes 
Licenses. | 
AGENCIES. | White Pine. | Other Penge Sues 
Square ; | 
miles. Pieces, Standards. Pieces. Standards. Pieces 
= | | | | | —_ eee 
| | 
| 
Ottawa Timber District .. | 6,778 1,959, 863 1,306,178 | 14,471 | 6,804 50 
| | 
Belleville Timber District. 1,907 1,051,966 a4 549,338 | 40,459 12,304 | CA eee enon 
| | | | 
Western Timber District. . 9,801 1,345,748 ela 819,003 1,607 B48 bene ate 
EDO GAL te see fei ne 18,486 e 4,357,577 | 2,674,519 | _ 56,537 19,656 50 
\ | ! 
| | | | 
GENERAL STATEMENT OF 
ana io or See 
Railway | oe 
| Ties. Hemlock. Cordwood. Bs 
AGENCIES. | = 
‘ . Hard Soft, 
Pieces. Pieces | Feet Corns | Ceca sk ate No. 
| 
Ottawa Timber District ...... 30,677 6 2738 243 4036 1,387 
‘Belleville Timber District .... | 28,600 46 2267 DS. OR Le ons elie 
| 
A | 
Western Timber District...... GUA IOSD CONN COR sete eum Pera ate ge eal 19,244 2816 3 a cere as 
Pata ee. 0e), ome ieee 971,266 52 2540 19,540 6851 | 1,387 
| 


G. B. COWPER, 


Chief Clerk in Charge. 


DEPARTMENT OF CRowNn Lanps, 


Toronto, 3lst December, 1886. 


Woops AND Forests BRANCH, 


FORESTS. 


Rent and Bonus, during the year ending 3lst December, 1886. 
arene SSS seston SNe 
TION OF TIMBER. 


—_-- --- ————<<~ —__ 


SQUARE TIMBER. 
’ Boom and Elm, Ash, Spruce 
i Dimension Oak. Tamarac. 
ne | os : and White Wood. 
Timber, 
White Pine. | Red Pine. | 
Re ee ind | lee ee eh a lee ah 
Pieces. Feet. Pieces. | Feet. Ree ae Pieces. | Feet. api wee Pieces} Feet. 
a | a a | | cara 
| (S. i 282) ) | 
33,383 | 1,618,621 | 4,400 | 175,394] 82,491! 87,957) | White | 171 |5,075 
,618,621 | 4, , 91) Wood 55! 2,458) be tfee ee 7 [8,075 
| | E. 464| 18,592] | 
| | LA 167| 5,350) | | 
2 a E 35| 1,204 | a 
1,501 | 81,488 |. :...... eres 25,157|  26,113)4 65] 2’37qt¢ 10) 298] 6 | 222 
| bal e" 
57,251 | 3,209,867 | 285 | 15,065] 20,807, 33,215 {er an Pregl’ aT 838 | 16} 552 
© ET ARR SS Sa et le 
| (S. ra 282) 
. ! | White | | 
92,225 | 4,909,976 | 4,685 | 190,459) 128,545} 147,285|}+ Wood 55 2,453] + 37 |1,131 193 5,849 
eae | as 739} 26,995) | | 
| | mie: ah ie 1 348] 11,7121) | | 


TIMBER, Erc.—Continued. 


t 


wn | | 
zZ | Lineal Cedar | Cords | | 
© | feet Pacts | -Bolks Spiles AMOUNTS ACCRUED, 
= | Cedar. ‘ a4 
Soe | | 
| Interest, : | | 
Pieces. Feet. ! Cords No. No. Ele Paes ood Bonus. Total. 
— ee Axe pe ke ee eas eee a pees eee 1 Jeet ye a 
| | oo eile cS ae c.| ie tices $.&, 
gi 137,148} 28 209 | ete Ite BRRS ke 235,493 66 | 16,584 28| 8 00) 252,469 11 
| | 
| : 
ee ee : ee 2,908 Sey ge aa emi: gd | 92,099 48 | 3,762 00 10 80 96,350 06 
| | | 
; | 


24,707 50; 149,018 00} 893,210 47 


eee bitcoeas 4| 4,914] 18,650! 9,322 73 | 210,167 24 
45,053 78; 149,031 ey 
| 


2,063, 5B7,885| 2,988] 5,123] 18,650} 10,183 68 


537,760 38 742,029 64 


| be Se ee 


| 
‘ 


T. B. PARDEE, 


Commissioner . 
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APPENDIX No. 17. 


Total Number of Patents issued by the Patents Branch during the year 1886, 


LSSae: 


EDWARD FOX, P.LS., 
Chief Clerk Patents. 


T. B. PARDEE, 


Commissioner. 


‘DEPARTMENT OF Crown LANDS, 
Toronto, December 31st, 1886. 


APPENDIX No. 18. 
STATEMENT OF THE NaAmeEs OF CANDIDATES WHO HAVE PASSED THEIR EXAMINATIONS 
BEFORE THE Boarp OF EXAMINERS oF LAND SURVEYORS, FOR ONTARIO, 


DURING THE YEAR 1886. 


PRELIMINARY CANDIDATES PASSED. 


James Fitzgerald. Robert Laird. 
Arthur Meyer Bowman. Ruyter Stinson Sherman. 


Alfred John Cameron. | Andrew Lake McCulloch. 
Richard Watson De Morest. | Josiah Andrew Nie. 


FINAL CANDIDATES PASSED AND SWORN IN AS PROVINCIAL LAND SURVEYORS. 


John Fletcher Apsey. James Francis Whitson. 

Charles Fraser Aylsworth, jun. Bruce Allin Ludgate, Graduate 

Allan Ross Davis, B. apd. Science. School Practical Science. 

Henry King Wicksteed, B. apd. James Morley Mouat-Biggs, D.L.S. 
Science. James Lewis Morris, Graduate 

Joseph Martin Tiernan. School Practical Science. 


Charles Richard Wheelock. Herbert Mahlon Burwell. 
Charles Joseph Murphy. 3 


The Board of Examiners of Land Surveyors, for Ontario, meets at the office of the 
Commissioner of Crown Lands, on the first Monday in each of the months of January, 
April, July and October, in every year, unless such Monday be a holiday (in. which case 
it meets on the day next thereafter, not being a holiday, ) Section 6, Chapter 146, 
Revised Statutes of Ontario. 

PRELIMINARY EXAMINATION. , 


All persons, before they can be apprenticed to a Provincial Land Surveyor, must 
pass a satisfactory examination before the Board of Examiners in the following subjects, 
viz.: Vulgar and Decimal Fractions, Extraction of Square and Cube Root, Practical 
Geometry, Euclid, Plane and Spherical Trigonometry, Mensuration of Superficies, and 
the use of Logarithms ; correct Spelling and good Writing required. 


FINAL EXAMINATION. 


Final Candidates, before obtaining a License to practise, undergo a strict and search- 
ing examination before the Board of Examiners as to their proficiency in Euclid; Plane 
and Spherical Trigonometry ; Calculations of Areas by means of the Traverse Tables, etc, 
Laying out and dividing up of Land ; the adjustment and use of the Transit or Theodolite. 
Astronomy, including the calculations necessary to determine the latitude by meridian 
altitude of the sun, moon or stars, or by double altitudes ; Method of determining Time ; 
of finding the time when any star passes the Meridian, with the time of its Elongation, 
Azimuth Angle, and Variation of the Compass; the Method of Keeping Field Notes ; 
Drawing up Descriptions by Metes and Bounds for insertion in Deeds ; taking Affidavits 
in the matter of Disputed Boundaries ; the Law regulating Surveys ; Geology ; and also 
as to their proficiency as Draughtsmen. 

T. B. PARDEE, 


Commissioner. 


GEORGE B. KIRKPATRICK, P.LS., 
Chief Clerk in Charge. 


DEPARTMENT OF CRown Lanps, 
Toronto, 3lst December, 1886, 


a 
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SURVEYORS’ REPORTS. 


(Appendix No. 19.) 
COUNTY OF RENFREW. 


RESIDUE OF THE TOWNSHIP OF HEAD. 


PEMBROKE, ONTARIO, 
December 18th, 1886. 


S1r,—I have the honour in accordance with your instructions, dated May 29th, of 
this year to submit the following report of the survey of the residue of the Township 
of Head. ; 

I commenced the survey as directed by retracing the line between the seventh and 
eighth concessions run by Mr. Sinclair, from its intersection with the west boundary of 
the township of Rolph, westerly to the line between lots twenty and twenty-one ; only 
two posts were found on this line, one between lots twelve and thirteen, and one between 
lots fifteen and sixteen, both marked on trees standing on the line. I planted new posts 
at the corners of the lots on both sides of the line, thence I retraced the line between 
concessions nine and ten, and thence the line between those concessions to the west 
boundary of the township of Head; all the posts on this line had been destroyed by fire 
and I replaced them by new ones; all the side road lines of Mr. Sinclair’s survey inter- 
sected both these concession lines at unequal distances, which obliged me to make an 
irregular lot at each intersection, from the west boundary of the township of Rolph, to 
side road line five and six; the distance was 104.55 chains. I gave the overplus to lot 
number one, the other irregular lots are, numbers ten, fifteen, twenty, twenty-five, and 
so on to lot number forty. I was obliged to make these lots the same width in every 
concession in the survey, in order to avoid jogs in the side roads where I connected with 
My. Sinclair’s survey. 

In the survey of the upper portion of the township, the west boundary was continued 
about thirty chains into the ninth concession. I re-opened it to that point, and having 
obtained an observation of Polaris, I thence ran the west boundary on the course 
S. 20° 51 40” E., planting posts at distances of one hnndred chains for the alternate con- 
cessious to the south boundary of the township. From the west boundary I then ran 
the concession lines on the course N. 69° 08 20” E., in regular order from the line between 
concessions seven and eight, until I reached the south boundary, and the side road lines 
on the course N. 20° 51‘ 40” W., and S. 20° 51‘ 40” E., from there intersections with the 
concession lines as the surveys was carried eastward, closing on the west boundary of the 
township of Rolph. 

A few settlers are located in the sixth and seventh concessions, where there is a tract of 
pretty good land extending from the rear of the third to the front of the seventh conces- 
sions, and from lot number twenty-nine to lot thirty-six. Most of these settlers have 
resided on their claims for the last six years, and have erected barns and dwellings, and 
have cleared from eighteen to twenty-five acres each—their crops this year were very 
good. 
~The timber on this tract is chiefly composed of birch, maple and beech, some large 
pine had been cut there years ago by lumbermen, but what now remains is of little 
value ; originally the principal! timber on the remainder of that part of the township over 
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which my survey extended was pine, generally of fair size and quantity, but the destruc- 
tive fires which have visited the country, have left but few green trees. A thick 
growth of poplar and birch now covers the country where extensive lumbering operations 
were formerly carried on. A few years ago Mr. James Findlay erected a portable steam 
saw mill on lot number fourteen in the fourth concession, in the vicinity of which there 
was some pine which had escaped the fire, and built a tramway over which he conveyed 
his sawn lumber about two miles to the Canadian Pacific Railway, where it was shipped 
to market. But all the pine of any commercial value, within a radius of two or three 
miles of the mill, has been sawn into lumber, and I was informed that he intended to 
remove the mill into the township of Rolph this winter. 

Besides the hardwood tract above alluded to there is but little land suitable for agri- 
culture, the soil is generally sandy or gravelly, aud is seldom free from stone ; the surface 
of the country is rough, uneven and broken by bare rocky hills. Mackey’s creek, the 
only stream of importance, enters the township where the ninth and tenth concession line 
intersects the west boundary and flows easterly, entering the upper portion of the town- 
ship on lot number sixteen in the eighth concession, and finally empties into the Ottawa 
river near Mackey’s station on the railway ; it has been much used by lumbermen for 
floating logs and squared timber to the Ottawa River. 

On the plan I have shown the position of the Canadian Pacific Railway, where it 
enters and passes through the eastern portion of the fifth, sixth and seventh concessions. 

There are three roads leading from this part of the township to Mackey’s station, 
on which waggons can be used. The principal one enters the township near the south- 
west angle, a short distance from the Petewawa River, and passes north-easterly through 
the settlement on the tract of hardwood land before described and enters the tenth con- 
cession on lot twenty-three ; it passes over no high hills, and could be made a good road 
at a small expense. Another road starts from one of Mr. Booth’s old shanties on lot 
twenty-nine in the fourth concession; this road is not now used and does not pass through 
any land fit for settlement ; the third road leads from Mr. James Findlay’s mill, from the 
fourth to the seventh concession, and thence to Mackey’s station, the road is in fair con- 
dition and is used by settlers taking lumber from the mill, 

No minerals worthy of notice were observed, the rock formation is gneiss and 
granite, the rock common to the Ottawa country, 

Owing to the destruction of the timber by fires, I found it impossible to pick up any 
of the outlines of timber licenses in the course of the survey as directed by your instruc- 
tions, except the line run by myself for William Taylor, in 1882 ; that part of the country 
was burnt before that date and no fire has occurred there since then. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed), WILLIAM BELL, 
Provincial Land Surveyor. 
The Honorable T. B. Parpzg, 
Commissioner of Crown Lands, ; 6 
Toronto. 


(Appendix No. 20.) 
COUNTY OF RENFREW. 


RESIDUE OF THE TOWNSHIP OF MARIA. 


COLLINGWOOD, ONTARIO, 
December 20th, 1886. 


Sir,—I have the honour in accordance with instructions, dated May 29th, of this year, 
to submit the following report on the survey of the residue of the township of Maria, in the 
county of Renfrew. 


” 
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I commenced the survey by retracing the line between concessions ten and eleven of 
this township as surveyed by Provincial Land Surveyor Duncan Sinclair, in 1859. I also 
retraced the west boundary of the township of Head, from its intersection with said con- 
cession line southerly as the east boundary of my work. Owing to fires having swept 
over this whole district since the former survey, nearly all the original marks at the cor- 
ners of the lots have disappeared. I found, however, sufficient blazes to locate the lines, 
and in a few instances was able to find the positions of the original corners of the lots 
fronting on said concession line, ana in such cases, 1 adhered to these as bases for my 
work. These original points are shown in’ the “notes” herewith, and account for the 
irregular widths of certain lots adjacent thereto. I then worked southerly to the south 
boundary of the township. 

The whole township, with very few exceptions, is a brulé; fires at different times 

have swept over the whole of this and the adjoining townships to the east and west, leav- 
ing only standing dead pines and small, second growth poplar, birch, etc., where formerly 
a vast quantity of valuable pine timber existed. 
The general character of the country is rocky, and in some cases very broken, with | 
hills of considerable height. The western part of the township, however, contains a fair 
‘per centage of moderately level land, but the soil is for the most part a light sand. y, 
~~ A number of small lakes are met with, but these are generally merely expansions of 
streams, the principal of which are Bissett’s creek in the north-west part of the township, 
and Grant's creek in the eastern part. Both streams have been utilized by lumbermen 
for floating down their timber to the Ottawa River. No economic minerals were met 
with throughout the survey and no settlers have yet located within the limits of the work 
on which I was engaged. 

A fair portage road runs south-westerly through the township, as shown on the plan, 
This road leads from Bissett station on the Canadian Pacific Railway to the Petewawa 
River. y 

I could find no trace of the line between timber berths numbers two hundred and 
seventy-six and three hundred and sixty-four, owing, I presume, to my work not extending 
far enough south to reach it. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed), EK. STEWART, 
Provincial Land Surveyor, 
The Honourable T. B. Parpzs, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 21.) 
DISTRICT OF NIPISSING. 


TOWNSHIP OF BRODER. 


INGERSOLL, ONTARIO, 
November Ist, 1886. 


Srr,—I have the honour to submit to you my report of the township of Broder, 
in the District of Nipissing, surveyed according to your instructions, bearing date the 
29th day of May, 1886. 

From Ingersoll I proceeded by the Canadian Pacific Railway to Wahnapitae Cross- 
ing. Having Indians from White Fish Lake to meet me there with canoes, etc., we pro- 
ceeded down the Wahnapitae River some miles ; leaving the river, we followed a portage 
route crossing several small lakes into Long Lake, part of this lake being in my township. 
From here we portaged provisions, etc., into the south-east angle of the township, where 
I was instructed to commence my survey. With some difficulty I found the post for my 
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south-east corner, on P. L. 8. Salter’s base line. The post was burned and only a small 
portion of it left standing, but some of the Indians who were with me knew it to be the 
proper post, as they had seen it before being burned. 

From the south-east angle of my township I retraced P. L. 8. Saiter’s base line for 
my south boundary, to the south-east corner of Waters, following the old blazes, and cut- 
ting the line out wide and reblazing it well. I found Salter’s base line not very straight 
and bending northwards from due west. My concession lines, which run into the east 
boundary of Waters, make a jog of some chains with the concession lines in the township 
of Waters. As instructed, I ran my east boundary on such a course as to strike the 
south-west angle of McKim ; the bearing of this line is shown on the plan and field notes. 
My township being over six miles in width, I made all the lots on my sonth boundary 
forty chains in width, excepting lots eleven and twelve, which are wider, the overplus 
being divided between them. My eastern boundary bearing to the eastward, causes lot 
one to be of a greater width than forty chains, everything being shown fully on the 
plan and field notes. 

I made a careful survey of all the waters within my limits. There being a number of 
lakes a great deal of time was spent in order to survey them properly. That portion of 
Long Lake within the township is the largest body of water ; it commences at the west 
boundary, in concession eleven, and extends into the township about four miles, crossing 
the second, third and part of the fourth concessions. The. water in some of the lakes is 
very clear, and all the lakes abound with fish, especially Long Lake, black bass, pike, 
pickerel, etc. i | 


The township, I may say, has been entirely over-run by fire, some of it the second — 


time, and the timber is nearly all destroyed, the second growth being small poplar and 
birch. There are a good many pine trees standing in some parts which might be utilized 
for various purposes, but not in sufficient quantities or of such a quality as to be of much 
consequence commercially. There is very little green timber to be found in the township, 
and it is of little value, being small and of a scrubby nature. In the sixth concession, 
green timber, small spruce, is found on lot five; tamarac, on lot one; a few inferior pine 
in concessions two and three, lots six and seven, also in concessions one and two, lot 
twelve. In conzession two, lots eight and nine, some green timber consisting chiefly of 
tamarac, birch, poplar and balsam. | 

On the whole, the township is rough and rocky, and could not be considered a town- 
ship suitable for farming purposes, The rocks are of a granite formation. Where soil is 
met with it is of a sandy nature. \ In concession two the southern part of lot nine has 
some fair land, likewise in concession three a small portion of the south part of lot twelve 


has some fair land. In concession five some good land on lots four and five; lot one,same — 


concession, is very level, soil sandy; the northern parts of lots four and five in sixth con- 
cession contains some good land, also on the south shore of Kelly Lake there is some fair 
level land, the remainder of the township is rocky and broken. (Throughout the town- 
ship there are other small flats of land, but being isolated and surrounded by 
rocky country, can hardly be available for farming purposes. The township, I think, 
would be more adapted for a grazing country than for farming.) I saw no valuable min- 
eral, although slight traces of iron could be seen in some places: 

The Algoma branch of the Canadian. Pacific Railway will give access to the town- 
ship, it being about one mile north from the north-west corner. I found no squatters 
within the limits of the township, or Indians, the nearest settlement of Indians being at 
White Fish Lake. 


I have the honour to be, Sir, 


Your obedient servant, . 


(Signed), W. R. BURKE, 


Provincial Land Surveyor. 
The Honourable T. B. PAarpss, 
Commissioner of Crown Lands, 
Toronto. 
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(Appendix No. 22.) 
DISTRICT OF NIPISSING. 


TownsuHIP oF DEACON. 


SARNIA, ONTARIO, 
October 23rd, 1886. 


Sir,—I have the honour to report that in accordance with your instructions, dated 
May 29th, 1886, I have completed the survey of the township of Deacon. 

In 1884 I surveyed the township of Lister, the eastern boundary of which township 
forms the western boundary of the township of Deacon, the posts of this line being the 
points from which the several concession lines should commence. 

I commenced the survey by taking an observation at the posts on the west boundary, 
concession line numbers twelve and thirteen, and ran a line N. 69° 8 20’ E. I then 
moved eastward, running the various side roads and concession lines in accordance with 
instructions, to, the east boundary which I ran S. 20° 51° 40” E., from the south-west cor- 
ner of the township of Clara. I then moved to the west boundary, concession line num- 
ber two and three, and after taking an observation at that point, I carried the work in 
the southern portion of the township eastward, intersecting the south boundary and the 
several concession lines with the east boundary. 

I found that about one-half of the area of the township had been over-run Ly a very 
destructive fire about eighteen or twenty years ago, destroying all the valuable timber ; 
it is now covered in most places with a dense growth of small poplar, white birch, cherry 
and balsain. The burnt portion extends from one to about four miles north and south 
of the Petewawa River, as shown on the accompanying timber tracing. The soil on this 
portion of the township is a very good sandy loam, except a small portion along the 
shores of the Petewawa River, which is very rocky. The balance of the township is 
well timbered, principally with hardwood and a large amount of valuable pine. I found 
some very fine tracts of land in the northern and southern parts of the township, the soil 
being a good sandy loam. 

As will be seen by the plan, this township is well watered by numerous iakes and 
streams. The principal lakes being Cedar Lake, Trout Lake and North River Lake. 

The Petewawa River intersects the township in a south-easterly direction, from 
Cedar Lake to Trout Lake, finally passing out of the township on the first concession. 

All the lakes and streams are well stocked with trout. 

Aoout seventy-five per cent. of the land is fit for agricultural purposes. 

There is already a fair waggon road from Deux Rivieres, on the Canadian Pacific 
Railway line to Thistle and Caswell’s farm on Cedar Lake, which, with asmall expendi- 
ture of money, could be made available for colonization purposes. I have marked this 
road on the plan. 

The geological formation is the usual Laurentian. There are no settlers in this 
township. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed), THOS. BYRNE, 


Provincial Land Surveyor. 
The Honourable T. B. PARDEE, 


Commissioner of Crown Lands, 


Toronto. 
r 
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(Appendix No. 23.) 
DISTRIOT OF NIPISSING. 


TowNsHIie oF DILL. 


BERLIN, ONTARIO, ; 
November 1st, 1886. 


Srr,—I have the honour in accordance with your instructions, dated the 29th day of 
May, 1886, to submit the following report of my survey of the township of Dill, in the 
District of Nipissing. - 

I proceeded to Wahnapitae, on the Canadian Pacific Railway, by way of Toronto, 
Carleton Place and Mattawa. From here, with my men and provisions, | went down the 
Wahnapitae River in bark canoes and camped at a short portage within half a mile of 
the south boundary of the township of Dill. 

Next morning, the 27th of July, I proceeded down the river to the south boundary, 
retracing it eastward in search of the post, at the south-east angle of the township of 
Dill. 

I found Provincial Land Surveyor Bell’s six-mile post, from which I measured due 
east nine chains and fifty links, expecting to find Salter’s post marked XLII. M, as 
replaced by Provincial Land Surveyor Bell, but after a diligent search failed to do so. 
From this point, I measured a distance of eighty chains westward, which is seventy chains — 
and fifty links west of Provincial Land Surveyor Bell’s post. marked VI, M; took an 
observation of Polaris, and ran three miles due north (astronomically) between lots 
numbers two and three. [ then worked northward and westward, at the same time 
retracing the south boundary, but finding no posts until reaching the south-west angle of 
the township of Dill. Here I found a surplus in the last mile of nineteen chains and 
fifty-four links, which, according to instructions, I divided equally between lots numbers 
eleven and twelve. Finding the surplus so much larger than was expected, I wrote to 
the Department of Crown Lands for further information, and according to instructions 
then received, made Bell’s VI. mile post the south-east angle of the township of Dill. 
From this point I found that a line had already been run on a course of N. 0°.50' E., and 
upon retracing and chaining it, I discovered that it struck the south-east angle of the 
township of Neelon, and consequently made it my east boundary. 

Taking the township of Dill as a whole, it is not well fitted for agriculture; yet good 
soil, though light, exists in places along the Wahnapitae River. 

This river enters the township on the north boundary at lot number three, running 
in a south-easterly direction, leaving the township at the east end of concession number 
three, and again entering at concession number two, running in a south-westerly direction 
and crossing the south boundary at lot number two. Its average width is about three 
chains, and the sides sink abruptly toa great depth. The current of this river is very 
slow and its waters have a dark colour, and abound with fish such as pike and bass. 

Fire has devastated the whole of the north and west, leaving only a small portion of 
green timber in the south-east part of the township, and this is principally mixed timber 
with a goodly number of red and white pine. 

There are no lakes in the eastern part of the township, but they become quite num- 
erous as the western boundary is approached. Their shores are either very rugged or 
marshy, or both. 

I found no minerals worthy of notice or having any economic value, and the rocks 
were principally of volcanic origin. 

I have the honour to be, Sir, 
Your obedient servant, 


(Signed), ISAAC L. BOWMAN, 


Provincial Land Surveyor. 
The Honourable T. B. Parpen, 


Commissioner of Crown Lands, 
Toronto. 
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(Appendix No. 24.) 
DISTRICT OF NIPISSING. 


TowNsHIP OF FRENCH. 


BROCKVILLE, ONTARIO, 
November lst, 1886. 


Sir,—I have the honour to submit the following report on the township of French, 
in the district of Nipissing, surveyed by me this year in conformity with your instruc- 
tions of the 29th day of May, 1886. 

I proceeded by rail to Rutherglen, by the Canadian Pacific Railway, by canoe across 
Lake Talon, thence by timber road through the township of Phelps to the south boundary 
of French, which is the north boundary sf Phelps. 

The south boundary was posted for the front of the first concession. I first ran the 
side line between lots number eight and nine north astronomically, making it a base 
from which the concession lines were run east and west. The work was then proceeded 
with easterly to the east boundary, making the line in front of the sixth concession a 
base from which the side lines were run north and south. I then ran south to the south 
boundary, making side line between lots numbers two and three a base, the closing errors 
in latitude and in departure being less than thirty links in each case, which errors were 
divided between the first and second concessions 

The magnetic declinature varied from 7° 50‘ West, to 8° 05‘ West. The line 
between timber berths numbers two hnndred and thirty-three and two hundred and 
thirty-four was traced across the third concession of the township, but the west boundary 
of berth number two ‘hundred and thirty-three was not found on lot number eleven in the 
first concession. 

The north half of this township is drained by branches of the Jocko River, which 
falls into the Ottawa River about the middle of the south-westerly side of Seven League 
Lake. The south part is drained by the east and west branches of Balsam Creek, which 
after its junction with North River, empties into the Mattawa River between Turtle 
Lake and Lake Talon. <A few lots in the eastern part of the township are drained by a 
branch of Antoine Creek, which joins the Ottawa River a short distance above Mat- 
tawa. 

None of these streams are over fifty links wide and are not large enough for ‘ driv- 
ing.” 

”" ‘The op ly lake of one hundred acres area is situated in the north part of the town- 
ship, which we named Lake Koko. 

The surface of most of the township is rolling. The tract drained by the west 
branch of Balsam Creek is generally low, with a few hills. The country north-west of this 
depression is rolling and apparently much higher. 

The south-east quarter of the township is a high, sandy plateau, with comparatively 
few hills. 

The only broken, rocky country met with was about a square mile, being the north 
part of lots numbers two and three in the fourth concession, and the south part of the 
same lots in the fifth concession. 

In the south-east quarter of the township is a fair, sandy loam, with few stones, 
with little rock or swamp. I should estimate that about seventy-five per cent. of this 
quarter is tillable land. The south-west quarter is more stony, but with few swamps, 
excepting a narrow one up Balsam Creek. The north-west quarter is stony, with many 
swamps and marshes. About fifty per cent. of the land in these two quarters is fit for 
cultivation. 

Many years ago, probably about one hundred, judging from size of green timber, 
most of the north-east quarter was burned over, and the soil that remains is a very light, 
sandy loam. In some places, however, there is nothing left but rocks, now moss-covered, 
with scattered and stunted timber. I do not think that over twenty-five per cent. of 
this quarter of the township is tillable land. 
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The south part of this township is in timber berth number two hundred and thirty- 
three, from which most of the good pine has been cut. In the north part of the township 
there is some scattered pine of fair quality. 

Throughout the township the timber on the hills and high land is chiefly maple, 
black birch, balsam and cedar, with a few hemlock, ironwood, elm and oak. Poplar and 
white birch are plentiful in that part of the township which has been burned over. In 
the low lands the timber is spruce, tamarac, cedar and birch, with a few ash and elm in 
“ swales,” that is in wet places on high ground. 

Rock exposures were seen in the vicinity ef the lakes in the north part of the town- 
ship, at several points along side line between lots numbers six and seven, and as before 
mentioned, in the north-east quarter of the township. All these exposures were of 
gneiss of the lower Laurentian group. 

No economic minerals were met with. 

This township is above the average of the district, and would soon become settled by 
agriculturists if proper steps were taken to open it up for settlement. The farmers — 
of nearly all eastern Ontario, are finding out that it does not pay to raise wheat, 
and are devoting their attention to BLOUk raising and dairying, and I cannot see 
why this important branch of farming cannot be carried on successfully in this part of the 
Nipissing district ; the soil, being of a light, sandy loam, is conducive to quick vegetable 
growth, and can be depended on "for raising roots and coarse grains, while the swamp 
lands, when cleared and drained, will grow grasses for hay. Nearly every farm lot has 
its creek, pond or lake, and enough pine for building purposes. , 

A very fair waggon road has been constructed by Messrs. Bronson & Weston, lum- 
bermen from Mattawa, through the first concessionsof the township of French, toa 
shanty situated on either lots number six or seven in the first concession. This road con- 
nects with sleigh roads running through the township of Phelps, to the head of Lake 
Talon. 

With very little improving these roads could be made good settler’s roads. By con- 
tinuing the waggon road westerly across the first concession of the townships of French 
and Mulock, to the government road now being constructed north-easterly from North 
Bay, the best parts of the townships of French and Mulock, and the north parts of the 
townships of Widdifield and Phelps, would be opened up to settlement, while by improv- 
ing the winter roads through the township of Phelps, a shorter route would be made to 
the Canadian Pacific Railway. 

I have the honour to be, Sir, 
Your obedient servant, 


(Signed), WILLIS CHIPMAN. 
Provincial Land Surveyor. 
The Honourable T. B. Parnes, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 25.) 
DISTRICT OF NIPISSING. 
OUTLINES OF TOWNSHIPS. 


HALIBURTON, ONTARIO, 
November 29th, 1886. 


Sir,—I have the honour to submit the following report on the survey of outlines of 
townships at the head of Lake Temiscamingue, in the Nipissing district, surveyed under 
your instructions of 29th May, 1886. 

Leaving Haliburton on the 19th July and proceeding to Mattawa by rail, I started 
up the Ottawa River on the evening of the 20th, a party of twelve all told, with boat 
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and three canoes taking all my supplies with me. I reached the head of the Long Sault 
on the 23rd, and as the weather looked threatening, took the steamer Argo at 4 p.m. for 
Fort Temiscamingue, arriving there the same night. The following day I went to West 
Bay and camped, and stored my supplies at the portage between Lake Temiscamingue 
and Montreal River, at the mouth of Mill Creek. 

On the 26th July, I commenced the outlines from the north-west angle of Lorrain, 
and carried on and completed the survey in accordance with instructions ; the lines being 
run east and west and north and south, astronomically, and posts planted every mile. 
The numbers of townships will be seen on the plan of survey herewith, and the lines 
were run in the following order :— 


Line between twelve and thirteen, township one. 
South boundary of township one. 

West boundary of township one. 

Boundary between townships one and two. 
West boundary of township two. 

Boundary between townships two and three. 
Boundary between townships three and six. 
Boundary between townships six and seven. 
Boundary between townships two and seven. 
West boundary of township three. 

Boundary between townships three and four. 
West boundary of township four. 

North boundary of township four. 

Boundary between townships five and six. 
Boundary between townships four and five. 
North boundary of township five. 


The details of survey will be found in the field notes, and on the plan and in the 
diary. 

I am happy to be able to report nearly the whole of theseven townships outline 
to be good farming land, the soil being clay and the country level and free from stone. 
There is not, in my opinion, the equal of this tract of land now left in Ontario for settle- 
ment. 


The timber is generally poplar, spruce, balsam, white birch, tamarac and cedar, the 
cedar and spruce being in places very large. Here and there some black birch and an 
occasional hard maple are met with. Along the Blanche River and Wahbee’s Creek are 
to be found a few white oak, elm, soft maple and ash. The lake-shore along the east side 
of township seven, is fringed with pine, and a belt of this timber runs off to the north- 
west, asindicated on the plan. There is also a patch of good pine in the south-west cor- 
ner of township five, and a considerable quantity in township number one. The town- 
ships outlined, however, are not pine townships, but farming townships that will one day 
be the home of a large population. 


From a hill two hundred feet high on the west boundary of township one, and near 
the north-west corner of that township, a magnificent and very extensive few is to be had, 
overlooking the country for many miles, and away beyond a smoky line indicating the 
Blanche River. The appearance presented is that of a vast flat of poplar, with spruce 
and balsam, while away to the west and north-west are a few high hills of sombre green, 
which, by the aid of the telescope, we discovered to be clad with pine. Descending this 
hill we ran mile after mile, and township after township, and never got a glimpse of the 
country again, until we reached two more elevations on the south and north boundaries of 
township tive. 

From the hill at the north-west corner of township five, we got a grand view of the 
country up the Blanche River. It was brulé as far as the eye could see, growing up with 


_ poplar, white birch, tamarac, etc., and appears to have been burnt about fifteen years 


ago. 
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FromatourI made up the river about eight miles, I observed that the soil was still clay 
and free from stone, and the country is dry and more rolling than within the limits of 
the survey. There is at least one tier of townships west of and two tiers north of the 
present survey apparently as good as and, I think, better than the country outlined. 

The timber generally, on the tract outlined, is small, and I would suppose that 
nearly the whole country was burnt about fifty or sixty years ago ; the largest timber is 
probably in township one, along the lake shore. 

The portion of territory tinted light green on plan along the Blanche is wet, and may 
be called at present swamp, but itis not really swamp as the clay was often within reach of a 
picket, and the opening of a few roads through it as settlement advances will make it dry 
ground, 

: Around the mouth of the Blanche River, and for some distance up stream, the land 
is subject to overflow during high water. 

The Blanche River is, as its name implies, a muddy stream with clay banks, and is 
navigable to a point about eight miles above the limit of survey, where there is a rise of 
four feet, with some swift water below the fall. It is five and a-half chains wide where 
our first line crossed it about two miles from the lake, and fifteen miles farther up is two 
and a-half chains wide and eleven feet deep. 

Wahbee’s Creek, coming into West Bay,is about one and a-half chains wide for some 
distance up, and on 6th September was navigable for our row boat and supplies to north 
boundary of township two. Both this stream and the Blanche assume large proportions 
in the spring of the year, rising fifteen or twenty feet above summer level. 

There are no lakes within the survey, excepting the two crossed by the line in the 
rocky south-west corner of township one. 

Otter Creek and Wright’s Creek, running through townships four, five and six, are 
streams about one chain wide and nav igable for small boats beyond the limits of the survey. 

There are a few clearings around the lake, as shown on plan, and a grist mill with 
circular saw attached in township one, the property of John Piché, most of the grain — 
ground coming from the Quebec side of the lake. : 

The geological formation along the south and west boundaries of township one is the 
Huronian. After leaving the west boundary of township one we were not troubled with 
any rock formations, but the clay overlies the limestone which breaks out and forms the © 
shore line of township seven, and forms a prominent land mark at the promontory known 
as Wahbee’s point ; this stone will, I think, become valuable both for lime and building 
purposes. I found no traces of minerals. 

The weather was not exceedingly warm at any time during the survey, excepting a 
few days in September. The first frost was on 15th September, and leaves began to fall 
a few days afterwards. Jour inches of snow fell on 30th September, an unusual occur- 
rence I was told, and lay until the third day thereafter, but weather was afterwards 
warm and fine until the day I left the territory, the 11th October. 

On the 3rd September I visited the settlement at the head of the lake, on the Que- 
bec side, and saw wheat and oats on the farm of Angus McBride, well-filled and nearly 
ready to cut. Wheaton another farm, sown on 7th May, was standing in the stook, 
and potatoes and garden stuff looked well. I saw an excellent crop of hay on the farm 
of Mr, Farr, in township one, on the 25th July, some of it cut and some standing. There 
was nothing'i in the climate, this year at all events, to prevent farming being successfully 
carried on in this section of the country. 

Facilities for Settlement.—Hitherto the only means of access to this country, was by 
way of the Ottawa River, and the ascent of the rapids was a labourious undertaking, to 
say nothing of the danger attending it. Within the last few years however, steamers 
have been put on Lake Wemiscamingue, and during the present year ‘“ The Temiscaming 
Colonization Co” have put small steamers on the water stretches of the Ottawa, and 
built tramways around the rapids with a six mile railway of three feet guage, to over- 
come the Long Sault, they have a small locomotive and passenger car upon it, and the 
baggage aud freight are at present drawn upon a flat car. This is a Quebec enterprise 


and is wholly in that province, with the exception of seven hundred feet of tramway — 


round the Mountain rapid, which isin Ontario. The line is ina great accommodation, and is 
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carrying in all the lumbermen’s and other supplies, and carries passengers in connection 
with the steamer Argo, from Mattawa to Fort Temiscamingue for $3.50 per passenger, 
and freight for $1.00 per one hundred pounds. J came down with my party by this line, 
and made the trip from the Fort to Mattawa in a day and part of a night, the distance 
being about ninety miles. From Mattawa Il returned to Haliburton by rail, on the 14th 
October. 

Herewith are plan and field notes of survey, with accounts, transport vouchers and 
diary of survey. 

I have the honour to be, Sir, 
Your obedient servant, 


(Signed), A. NIVEN, 
. Provincial Land Surveyor. 
The Honourable T. B. PARDEE, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 26.) 
DISTRICT OF ALGOMA. 


ToWNSHIP OF ERMATINGER. 


CLINTON, ONTARIO, 
November 30th, 1886. 


Srr,—I have the honour to submit the following report of the survey of the Town- 
ship of Ermatinger, in the District of Algoma, in accordance with instructions dated May 
29th, A.D., 1886. 

The Township of Ermatinger is situated south of the Township of Hart, and west of 
the Township of Cascaden, both of which townships were surveyed by your Department 
in 1885, On the south it is bounded by Salter’s old base line, surveyed in 1857, and on 
the west by unsurveyed lands of the Crown. 

The north-east angle of the township is about five miles west of the Canadian Pacific 
Railway. 

The Township of Ermatinger is rough and rocky throughout, and the north-east half 
thereof has been burned at different times, although there is still quite a quantity of 
green pine standing. 

The south-west half of the township that has not been burned, is timbered chiefly with 
birch, some maple, pine, (red, white and pitch), spruce, and balsam. | 

A creek, from thirty links to one chain wide, traverses the township, entering on the 
north boundary about one mile west of the east boundary, and pursuing a westerly and 
slightly southerly direction to lots numbers ten and eleven, {concession number five, then 
turning about due south, leaves the township about half a mile east of the west boundary, 
receiving also a feeder on lot number eleven, concession number four, of almost the same 
size as the main creek. There being always a fair supply of water in this creek, I con- 
sider that it would be of great advantage i in taking out saw-logs and square timber from 
the adjoining country. 

Besides the large lake on the south-east corner, there is another of about the same 
extent a mile and a quarter to the north-west, and also several smaller lakes to the north- 
east of the last mentioned. 

The south-west portion of the township is peculiarly free from any large bodies of 
fresh water. 

The westerly three and a-half miles of Salter’s old base line were very easily retraced, 
but the fire has completely obliterated the two and a-half miles to the east, in fact there 
is nothing left standing but dead pine. The new growth indicates the burn to be between 
seven or eight years old. 
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There were no minerals of economic value met with in the prosecution of the survey: 

I do not consider the Township of Ermatinger to be well adapted for agriculture. 

I have made a rough estimate of the standing pine as between twelve and eighteen 
million feet. 

I was instructed to connect my lines at their intersection with Salter’s old meridian, 
with the posts planted on the survey of the Township of Cascaden, immediately to the 
east of Ermatinger. It was with some difficulty that I found Salter’s old meridian at all 
in some places, and with one exception I was unable to connect with the corresponding 
post in the Township of Cascaden, namely, at the line between concessions numbers four 
and five. 

The whole of the season was exceedingly wet, there not being an interval of twenty- 
four hours without rain falling. | : 

Hoping that this report and the accompanying plans and field-notes will meet with 
your approval, 

I have the honour to be, Sir, 
Your obedient servant, 


HB. PROUDEOQOT, 
Provincial Land Surveyor. 
The Honourable T. B. PARDEE, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 27.) 
DISTRICT OF ALGOMA. 
TOWNSHIP OF GRASSETT. 


LEAMINGTON, ONTARIO, 
December 15th, 1886. 


Sir,—I have the honour, in accordance with instructions from your Department, 
bearing date the 29th day of May, 1886, to submit the following report on the survey of 
the Township of Grassett, in the District of Algoma. 

Leaving here I proceeded by steamer to Sault Ste. Marie ; thence by one of the Colling- 
wood line of steamers to the village of Thessalon, on the north shore of Lake Huron, 
where I obtained my supplies and most of my men, and from thence we proceeded inland 
by team to Mr. Ainsley’s farm on the Mississaga River, in the Township of Wells. Here 
taking canoes, we proceeded down the Mississaga River about three miles to the mouth 
of Little White River. 

Thence up the last named river to the north boundary of the Township of Parkin- 
son, which we followed eastward and found the corner post standing that was to. 
form the south-east angle of my township, and the starting point of my survey. 

Commencing at this point I retraced westward the north boundary of the Township 
of Parkinson, and pianted durable posts, as instructed, for the front angles of the lots on 
the first concession, and having succeeded in obtaining an observation at the south-east 
angle of lot number four, I ran the line between lots numbers four and five, and the other 
lines between lots instructed to be run due north, astronomically, to Provincial Land Sur- 
veyor Salter’s base line. 

Retracing out this base line, I was unable, after making diligent search therefor, 
to find any trace of Provincial Land Surveyor Salter’s XCVI. mile post, so I decided to 
plant a post at the distance of six miles from the post marked CII. (which I found stand- 
ing at the north-east angle of the Township of Gould), making this the north-east angle of 
my township, and having found the course by calculation, I ran a line north 3° 37° west, 
astronomically, from the south-east corner post to connect therewith, thus forming my 
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east boundary, and from the posts planted therein I ran out the lines in front of the 
several concessions due west, astronomically, planting durable posts for the front angles 
of the lots, as instructed. 

The east boundary of Gould I also retraced for my west boundary, and ran around 
the mineral location which juts into the township, as instructed. 

The township is rocky and broken, with small patches fit for settlement or cultivation, 
of a light sandy soil and widely separated by rocks. 

The timber is principally scrubby, consisting of small balsam, tamarac, cedar, spruce, 
hemlock, and pine, with small tracts of hard maple and birch. In the north-west portion 
of the township a few good pines are to be found, but much scattered. 

No trace or indication of valuable minerals were seen, the principal rock being gneiss. 

Little White River flowing through the south-east portion of the township is a very 
rapid stream, averaging about three chains wide, and forms the outlet for the waters of 
the greater part of the township, and at time of low water is very difficult to navigate 
with canoes. 

The variation of the magnetic needle was very regular during the survey, being 3° 30° 
west. 

Accompanying this report you will find a plan and field-notes of the survey, which, 
I trust, will prove satisfactory, and meet with your approval. 


I have the honour to be, Sir, 
Your obedient servant, 


ALEXANDER BAIRD, 
Provincial Land Surveyor, 
The Honourable T. B. Parpzs, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 28.) 
DISTRICT OF ALGOMA. 


TownsHIp oF MonrTcoMERY. 


TORONTO, ONTARIO, 
December 8th, 1886. 


Si1r,—I have the honour, in pursuance of instructions received from your Depart- 
ment, dated at Toronto the 29th day of May, 1886, to submit the following report : 

I commenced the survey of this township at the south-east angle thereof, as per 
instructions, by retracing northerly the easterly boundary, and at the distance of eighty 
chains ran due west (astronomically) the line between concessions one and two. With 
this line as a base, I sub-divided the township into blocks of about one mile square each, 
by running all side lines due north and south and all concession lines due east and west, 
as shown in red lines on projected plan accompanying instructions. 

The existing boundary lines of townships, as already run, were in all cases adhered 
to, causing the adjacent lots to be of irregular dimensions. 

The township is very much broken by rocky bluffs and ridges and numerous lakes, 
the percentage of level land being very small. 

The lakes are all sizes, from mere ponds to others of two miles in length ; they are 
generally irregular in shape, with rough rocky shores, and water of good quality, but few 
fish found in them. ‘Twenty of these lakes were met with in this one small township, 
and a trigonometrical survey made of each. 

Owing to the broken face of the township as a whole, but a small portion of it is’ 
suitable for agricultural purposes. 

Between Lake Williamson and the western boundary there is a small tract of fairly 
good sandy loam. 
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The township is well timbered throughout. There is a large belt of merchantable 
pine on the west end of Lake Chiblow, and extending westward “therefrom for a distance 
of about three-quarters of a mile. To the west of this the pine is more scattered. Around 
the southerly end of Lake Bernard, and extending about a quarter of a mile back from 
its shores, there is some pine of fairly good quality. 

Swamps occur at intervals, with cedar, tamarac, spruce, etc. 

We saw no minerals or indications thereof of any value. 

At present there are no settlers in the township. 

A plan of my survey, and a tracing thereof, showing in colours the prevailing timber, 
also field notes of the entire survey, are transmitted herewith. 


I have the honour to be, Sir, | 
Your obedient servant, 


THOS. 8. SPRIGH | 
Provincial Land Surveyor. 
The Honourable T. B. Parpss, 
Commissioner for Crown Lands, 
Toronto. 


(Appendia No. 29. ) 
DISTRICT OF ALGOMA. © 


TOWNSHIP OF MORGAN. 


Winpsor, ONTARIO, 
September 18th, 1886. 


Sir,—lI ees the honour to submit the following report of the survey of the Town- 


ship of, Morgan, in the District of Algoma, surveyed according to your instructions, dated 


May 29th, 1886. 

I proceeded by way of the Canadian Pacific Railway to the crossing of the Ver- 
million River, thence up the river in canoes, to the north boundary of the Township of 
Balfour. I commenced my survey by running the line between lots four and five due 
north, and made this the base of survey, running the concession lines at right angles to 


this, or due east and west. Finding my east boundary not very straight north of the 


second concession, and that it deviated eastward, I planted the posts between lots one and 


two, forty chains from the line between lots two and three, and left the overplus in lot 
number one. 


[ did not plant a post where I was instructed Salter’s twelve mile post should stand, 


as I found the distance less than six miles from the north-east angle of the Township of — 


Balfour ; and as I found no trace of any bearing tree at this point, I concluded to plant 
the post, for the north-east angle as shown in fold notes. 

This township, although mountainous, still contains considerable good land, and 
will compare favourably with any of the neighbouring townships. The land in the 
vicinity of Vermillion River being especially g good, the soil being sandy loam quite free 
from stone or rock. Nearly the “whole of this township i 18 covered with green bush ; ex- 
cellent pine in large quantities is found in several places throughout the township. 

The pine is above medium in size, very straight and sound, and on account of its 
close proximity to the Canadian Pacific Railway via the Vermillion River, should be of 
considerable commercial importance. The remaining timber is balsam, spruce, birch, 
maple, cedar and tamarac. 

There is a small area of burnt country at the south-east and north-east angles of the 
township, which does not present a very inviting appearance, being rocky and covered 
with a thick undergrowth of poplar, birch, spruce, ete. 
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The township is well-watered with numerous small lakes and creeks, the water being 
remarkably clear and of good quality. 
The prevailing rocks are gneiss, no minerals of economic value were met with. 
Accompanying you will find field notes, plans and other returns, which I trust will 
prove satisfactory. 
I have the honour to be, Sir, 
Your obedient servant, 


(Signed), JOSEPH DsGURSE, 
Provincial Land Surveyor. 
“The Honourable T. B ParpeEn, 
Commissioner of Crown Lands, 
Toronto. 


_ (Appendix No. 30.) 
DISTRICT OF ALGOMA. 
TOWNSHIP OF OTTER. 


ORILLIA, TORONTO, 
October 28th, 1886. 


Sir, —As directed by your instructions dated 29th May last, to survey the Township 
-of Otter, in the District of Algoma, into lots of 320 acres each, having a frontage on 
concession lines of forty chains and a depth of eighty chains. ' 

I commenced survey on the 30th July, at a balsam post alongside the original post 
(cedar), being the north-east angle of the Township of Haughton, and the south-east 
angle of the Township of Otter ; from this point I proceeded regularly in accordance with 
instructions ; I traced the northern boundary of the Township of Haughton westerly, 
planting my posts at regular intervals thereon, until I came to the birch post at the north- 
west angle of Haughton, leaving lot twelve a frontage of only twenty-seven chains and 
forty-two links. 

Returning to the south-east angle of the Township of Otter, I took an observation of 
Polaris, then ran the eastern boundary of township on a course due north astronomically, 
under a repeated observation at post between the fourth and fifth concessions. 

From this eastern boundary, concession lines were started at intervals of eighty 
chains, and continued on a course due west astronomically, and side lines were run at right 
angles thereto. Survey was terminated on 18th September. 

I now beg tosubmit the following report on the general features embraced within 
the limits of my survey :— 

The surface of township throughout is rough and rolling, broken by rocky ridges 
varying in height from 100 to 300 feet. 

The soil may be classed as sandy loam, generally shallow ; a few places were met with 
where it was a good rich sandy loam, occasionally verging intoa clay loam, with deep soil. 

The timber of the north-west part of the township has been destroyed by fire, 
and overgrown with a thick growth of poplar and white birch ; occasional clumps of 
hardwood timber thoughout this area have escaped injury by fire. The timber in the south 
and south-eastern parts of the township has not been overrun by fire; it is large, being 
composed: chiefly of maple, black birch, cedar, spruce and pine, this latter timber has 
been culled over for board timber; as a rule all classes of timber now on this area are 
more or less shaky and unsound in heart, consequently of little commercial value, only 
suitable for fuel or rails; however there are some scattering pine thoughout this area 
suitable for saw-logs. 

The township is well-watered throughout with springs, creeks and numerous lakes ; 
the water of lakes is clear and fresh. The Mississaga River flows in a south-westerly 
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direction across the south-eastern corner of township; this river has an average width 
of five chains, flows very rapidly and is a continuation of rapids, and rises in spring 
about ten feet above its ordinary state. The waters were traversed with a Rochon 
Micrometer. I found no settlers or clearings within the township. 

The whole area may be described as being composed chiefly of granite rocks, thee 
however, have been subjected to violent dislocations and upheavals, “which give to the 
country a very rugged and broken appearance. The geological character of the region 18 
very favourable Fini the occurence of various minerals. 

Specimens of minerals forwarded to your Department, numbered one ‘and three, were 
obtained in a vein of quartz rock cropping out on lake shore, underlying the granite 
formation, Specimen numbered two was obtained on the south-west shore of same lake. 
For position where specimens were obtained, see field notes, page fifty-eight. 

; The country to north is much broken by high bluffs and ridges and appears to have 
been overrun by fire for some distance ; that to east is not quite so rugged; timber not 
destroyed to any extent by fire. | 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed), A. G. CAVANA, 
Provincial Land Surveyor. 
The Honourable T. B. Parpes, 
Commissioneer of Crown Lands, 
Toronto. 


(Appendia No. 31.) 
DISTRICT OF THUNDER BAY. 


BAsE AND MERIDIAN LINES. 


NAPANEE, ONTARIO, 
November 8th, 1886. 


Str,—I have the honour to submit the following report on survey of Base and 
Meridian Lines, in the District of Thunder Bay, performed under instructions from your 
Department, dated the 29th day of May, 1886. 

I started from Napanee, on Tuesday, June the 22nd, for the purpose of purchasing 
my supplies in Toronto, intending to proceed to Collingwood on Friday, and sail on that — 
day per steamer City of Owen Sound; and for that purpose I instructed two men to go to. - 
Napanee, on Thursday, the 25th day of June. On my arrival in Toronto, I found that 
the steamer could not leave until the following Tuesday, and as it was impossible to get 
word to the men, I had to allow them to go to Napanee and wait there until Monday, 
the 28th day of June. One Monday they, together with another man from Napanee, and 
Mr. D. A. Ross, of Mount Forest, joined mein Toronto. On Tuesday morning we went 
to Collingwood and sailed by steamer, City of Owen Sound, onthe same day for Heron — 
Bay. While we were at the Sault Ste. Marie, I hired four more men, as I had informa- 
tion from along the Canadian Pacific Railway, that it was not safe to trust to being able 
to obtain men there, as the contractors were paying higher wages than my instruc- 
tions allowed me to pay. 

Arriving at Heron Bay on Friday, the 2nd day of July, I went down to the Pic 
"Reserve and hired two Indians, On Saturday morning, I left Heron, Bay and walked 
down along the Canadian Pacific Railway line, for the purpose of finding my starting 
point, which I did, leaving the men to bring up the supplies, a distance of about eight 
miles, they arriving on Saturday evening. 

On Monday morning [| obtained an observation and commenced work along the base: 
line. I continued this base line east astronomically, for a distance of twenty-four miles, 
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when upon receiving instructions from your Department, I tried a meridian line north 
for six miles, and as it then fell into White Lake, I returned to the base line and con- 
tinued it east to the thirty-six mile post ; I then returned to the eighteen mile post and 
ran a meridian line north astronomically for a distance of twelve miles. 

I then returned home by the Canadian Pacific Railway to Peninsula Harbour, by the 
steamer City of Owen Sound to Collingwood, and then via Toronto to Napanee. 

Astronomical observations were taken frequently as the work progressed. ‘The 
lines were run with transit, and were well cut out and well blazed. Ail posts planted at six 
mile points were well protected with stones, when they could be had. 

The distances across water were at first measured both by Stadia measurement and 
by triangulation, and as I could find no difference in the results from the two methods, 
after repeated trials, I discarded the triangulation system for short distances. 

The base line crosses the Canadian Pacific Railway five times, and at no place for 
thirty miles is it more than two miles and a-half from that road. 

The land in the swamps and on some of the slopes is of a fair farming quality, but 
upon the high hills it is rocky and shallow. The Jand lying north and south of the base 
line, from the twelth to the twenty-fourth mile and east and west of the meridian line 
yor of eighteen mile post), is of a good farming quality, being much the best that I 

ound. 

The land is principally sandy along the Canadian Pacific Railway, and wherever the 
horses were fed, and around the shanties, the hay and grain were growing well, and I 
have rarely, if ever, seen such a good quality of clover. Employees of the Canadian Pacific 
Railway Company tell me that all garden produce grows well. 

The timber along the lines consists of balsam, spruce, tamarac, white birch, etc., 
' with a few Norway pines and poplar. I cameacross no specimens of rock that I con- 
sidered would be of any benefit to bring home, the prevailing rock being granite, 
some of which would work up into very beautiful monuments. 

Fish were plentiful in White Lake and White River. Partridges and rabbits were 
plentiful, and a few bears were seen. I also came across a number of beaver, muskrats, 
otter and mink, and a few tracks of cariboo. 

The weather was all that could be desired. 

Accompaning this report, I beg to submit plan, field notes, diary, pay-list, transport, 
vouchers and account, as per instructions. 


I have the honour to be, Sir, _ 
Your obedient servant, 


(Signed), obo. MILDER, 


Provincial Land Surveyor. 


The Honourable T. B. Parpsg, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 32.) 
Disthicy OF THONDER BAY. 
TOWNSHIF OF CONMEE. 


Port ARTHUR, ONTARIO, 
November 4th, 1886. 


Srr,—I have the honour to report that in accordance with instructions received from 
your Department, dated 29th May last, 1 have made a sub-division survey of the southern 
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portion of the township of Conmee. This township lies immediately west of the town- 
ship of Oliver, in the district of Thunder Bay, and the sub-divided portion contains a 
total area of 25,634 acres, 

As will be seen from an inspection of the accompanying topographical and 
timber plans, the land is rolling, with occasional small cedar and spruce swamps. 
and patches of muskeg. Along the western boundary rocks and hills predomi- 
nate, chiefly gneiss to the south, and jasper on the north. This jasper might prove of 
economic value for ornamental purposes. ‘The part surveyed is well watered, and, except 
in the north-west part, is well timbered likewise, and the lie of the land is favourable, 
being southerly and easterly. 

The soil on at least seventy-five per cent. of the township is suitable for farm- 
ing purposes, and the township, as a whole, may be considered as above the average of 
agricultural lands in this district. The eastern half of the township is more especially 
adapted for settlement, being heavy clay overlaid with vegetable mould. In the north- 
western portion sandy soil predominates. Numerous small streams traverse the township, 
Brulé Creek on the north, and Cedar Creek on the south-west, being always amply sup- 
plied with water. 

With the exception of the north-western part of the township, which is covered 
with a very small growth of poplar and birch, and a small portion swept by fire 
on the north, the timber, which is chiefly poplar, birch and spruce, is of large growth. 
An occasional white pine is to be seen, but they are too few and scattered to be worthy 
of more than passing notice. .A saw mill across the Kaministiquia River, at the south- — 
east corner of the township, would supply incoming settlers with building lumber, etc., at 
a convenient place. At several points on the Kaministiquia River, as well as along the 
lower part of Brulé Creek, excellent water power for either grist or saw mill purposes 
can be had. 

The only means of access to the surveyed part of the township at present, 
is by the Oliver road, which terminates at the Kaministiquia River at the south- 
east corner, and several settlers, availing themselves of the navigable stretch from 
this point north, have taken up farms and made improvements on lots B, C and D, 
in the first concession, and lot E in the second concession, and have erected three 
good log shanties; others will probably follow shortly now that the land is laid out for 
them. The settlers from the township of Oliver, who were employed on the survey party, 
considered that the eastern part of Conmee township was superior to the average class of 
land in their township. The vegetables to be seen at the several clearings were sufficient. 
evidence of the excellence of the soil. 

I have tho honour to be, Sir, 
Your obedient servant, 


(Signed), A. L. RUSSELL, 
Provincial Land Surveyor. 
The Honourable T. B. PaArpDE&Es, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 33. 
DISTRICT OF THUNDER BAY; 
TownsHip oF MARKS. 


NAPANEE, ONTARIO, 
October 13th, 1886. 
Sir,—In accordance with instructions from your department, dated May 29th, 1886, 


to proceed to and survey the township of Marks, in the district of Thunder Bay into farm 
lots of 320 acres each. 


AT 


I left Napanee on the 24th day of June, taking two chain men, one assistant and a 
cook, travelling by Grand Trunk Railway to Toronto, thence by Canadian Pacific Rail- 
way and steamers to Port Arthur, where I secured axemen, thence by Canadian Pacific 
Railway to Murillo, where I hired teams and travelled by the new colonization road to 
the south boundary of the township of O’Connor, from this point all supplies had to be 
packed, five miles to the south-east angle of the township. 


I began operations on the morning of the 7th of July by running the side line 
between lots numbers two and three, due north about one and a-half miles. I next ran 
side line four and five north about one mile and three quarters; | then ran side line six 
and seven north about one and a quarter miles. I next started from the eastern boundary 
eighty chains north of the south-east angle, and ran the line between concessions one and 
two due west. I thus continued to carry up the side lines and concessions to the north 
and west, as far as the north-west angle, thence to the north-east angle of the township, 
where I finished my work on the evening of the 21st of August, making the concessions 
eighty chains in depth, and the lots forty chains in width as nearly as practicable. 


Observations of Polaris and of the sun were taken as often as was thought necessary 
to secure accurate work, the details of which will be found in their respective places in 
the field notes. 


Where lines crossed lakes, the distances were obtained by means of Stadia hairs 
fitted in the telescope of the transit, so adjusted that four inches on the rod just exactly 
equalled one chain, repeated tests having shown that the Stadia measurement for short 
distances is more accurate than any other micrometric method or triangulation with ill- 
assorted triangles. 


The south-easterly one-third of the township, comprising about 8,000 acres, is a 
comparatively level section of country, the land being gently rolling, the soil a rich black 
clay loam, well adapted for farming purposes. The underlying rock is chert. The 
northerly and westerly two-thirds is rougher, with high hills of granite and trap rock, 
over-laid with a light covering of sandy soil and boulders, and is not adapted for farming 
purposes. 


Numerous bands of quartz are found through the granite knolls, but apparently they 
carry no economic minerals, on side lines six and seven, concession one, is found a ridge 
where an exposure of a vein carrying small specks of zinc blend, and probably silver 
may be seen. 


From the large variation of the needle amounting to 135° in a number of places, I 
am inclined to think that vast beds of magnetic iron ore will be found in this township, 
as it is scarcely probable that such a large variation would be caused by the presence of 
the small pieces of magnetite usually found associated with trap rock. One 
peculiarity which I have never seen noted before, was the constant variation ; it was quitea 
common thing to see the needle 15° off the course for a distance of fifteen or twenty 
chains before any change in the variation would be noticed, when it would veer over sud- 
denly to the opposite side of the pole and record 5° for a distance of ten or fifteen chains. 


The township is well watered by numerous small rapid-running creeks, and several 
large ponds, the water in every case being clear, cold and wholesome, the source of supply 
being mostly from springs. 

Brook or speckled trout were the only fish seen, but of these there was a great abun- 
dance. Of fur-bearing animals the only representatives seen were the beaver and 


fisher. 


No signs of the common red deer were seen, plenty of caraboo tracks were run across 
showing them to be quite numerous. 

Bears were also plentiful: of the smaller game partridge were the only variety seen. 

This whole section of the province was over-run with fire about one hundred and fifty 
years ago, and is now grown up with almost tropical luxuriance, birch, white and yellow, 
- spruce, poplar, jack-pine, tamarac, balsam, with an occasional white pine, forming the 
larger growth. Many of the spruce and tamarac are fine, large trees, suitable for lumber- 
men’s purposes. 
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The poplar, from its whiteness and long, clear growth, is particularly well suited for 
the paper manufacturers ; the undergrowth is composed of hazel, dog-wood, small balsam, 
and soft maple, and so very thick that it was most difficult to cut lines through. 

In the vicinity of this township there are at present four mines at work, employing 
quite a number of men, and constantly increasing. The Canadian Pacific Railway station 
at Murillo, is only twenty-five miles distant. A government colonization road passes 
within five miles of the south-east angle of the township. The new projected Thunder 
Bay Colonization Railway passes about four miles to the south. By the construction of 
about four and one-half miles of road, easy access can be had to the whole of the good 
land, and as there are also large sections in the adjoining township suitable for settlement 
there is little doubt that in a few years the whole section will be taken. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed), M. J. BUTLER; 
Provincial Land Surveyor. 
The Honourable T. B. ParpEs, 
Commissioner of Crown Lands, 
Toronto. 


(Appendia No $4.) 
DISTRICT OF RAINY RIVER. 


EXPLORATION oF LAND Lyinqg Nort oF Rainy RIVER AND RAINY LAKE. 


(Interim Report.) 
BELLEVILLE, ONTARIO, 
December Ist, 1886. 


S1r,—I have the honour to report that in accordance with your instructions dated 
May 29th, 1886, I have explored the lands lying north of the surveyed townships on 
Rainy River, and also the country lying north of Rainy Lake. 

I proceeded first to Rat Portage, where I procured the necessary supplies and canoes, 
and hired some men to assist in moving camp, etc., and then went across the Lake of the 
Woods to the south shore of Sabashkong Bay, pitching my first camp at the mouth of 
Split Rock River, and from here explored the country south to the forty-ninth parallel, 
and eastward to the canoe route which leads from the easterly end of Sabashkong Bay to 
Fort Francis. I then followed the southerly shore of the Lake of the Woods westward 
to the mouth of Rainy River, stretching inland sufficiently often to obtain a good general 
idea of the nature of the country and timber. I ascertained in this way that the land lying 
north of the forty-ninth parallel is generally of a very poor description, with the excep- 
tion of some good patches in the vicinity of the Indian Reserve en Big Grassy River ; 
while the timber is generally poplar and jack-pine of small growth. I-first encountered 
good land at the point where the forty-ninth parallel or the first base strikes the Lake of 
the Woods, and following up Little Grassy River, which empties into the lake a couple 
of miles south of this point, I found, from travelling in every direction, that the block of 
four townships composed of townships one and two south, ranges twenty-three and twenty- 
four east, contains a large percentage of the finest land I have ever seen, and the same 
description applies to the block of land lying westward between these townships and the 
Lake of the Woods. Little Grassy River is navigable for canoes for a distance of about 
eight miles from its mouth, and the land on the shore is all good, being composed of a 
rich calcareous drift formation, equal to any soil in the best agricultural districts of 
Ontario. 
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The timber along the river is chiefly large thrifty poplar, mixed with some scattering 
oak and swamp elm, and some evergreens such as balsam and spruce ; inland the timber 
changes in character somewhat from that along the river shore, as large balm of Gilead, 
spruce, balsam and tamarac are met with more frequently, and the nice open bush which 
prevails along the river banks is changed for a tangled brushy undergrowth ; but the 
character of the soil remains the same. Tamarac and spruce swamps occur frequently in 
this section of the country, as is the case all through this large level area of good land 
which lies along the banks of Rainy River. These swamps were all perfectly dry this 
summer, and are nearly all capable of being made into excellent land by drainage, as they 
lie nearly as high as the surrounding dry lands, and only require proper ditching to take 
the surface water off in wet seasons. The extreme levelness of the country causes the 
presence of so much swamp land here, as the surface water has no means of escaping from 
the low-lying portions, and consequently the growth of moss and swamp timber is engen- 
dered. I noticed that in most cases the beds of the little streams are deep enough to 
form outlets for ditches and drains, and these creek beds are usually so numerous that to 
drain any swamp no very long ditches would be required; in nearly all the swamps 
through which I passed I observed the soil to be a black vegetable mould, varying in 
depth from one to three feet, and always underlaid by the same calcareous clay above 
alluded to. I seldom met the muskeg proper, that is to say, the wet shaky bog in which 
water is present at all seasons of the year, and which grows nothing but dwarf spruce and 
moss. I then paddled up Rainy River, and on both shores I.found the same kind of 
country as I have described as being in the vicinity of Grassy River, and as there are a 
good number of settlers along the river on the Canadian side J had an opportunity to 
observe the soil while under cultivation, and to see the kind of crops it is capable of 
raising. 

The soil I found to be most excellent in character, calcareous clay overlaid by a thin 
streak of whitish fine earth about six inches in thickness, and this again covered with a 
a coating of vegetable mould, and these three mixed up together in the working of the 
land form a soil which cannot be excelled in any part of the Dominion. I saw along the 
river crops of potatoes, turnips, hay, oats, wheat, corn, tomatoes, and cabbage all grown 
to perfection this season, which shows that the climate, as well as the soil is suitable to 
successful farming, especially when tomatoes ripen as they certainly did this year as well 
as I ever saw them ripen in the vicinity of Lake Ontario. 

As I went up the river I frequently travelled inland several miles, and at the east- 
erly side of township three, range twenty-four, 1 penetrated northward to the section I 
had explored from Grassy River, and found that the calcareous clay formation extends 
at this point clear from the Lake'of the Woods to Rainy River, a distance of over twenty 
miles in a straight line ; I fouud a tremendous bush fire raging along the first correction 
line south, which was destroying everything before it ; in fact bush | fires were very fre- 
quent in this part of the country this season owing to the extremely dry weather. There 
is an area of pine land in here a little north of the first correction line south, where the 
soil is inclined to be sandy, but the extent of this tract is not very large. 

Along the line dividing ranges twenty-six and twenty-seven the good land extends 
back some twelve miles from the river, but towards the north-east corner of township 
three the rough regions begin to appear, and away to the northward the country is broken 
and rocky, and the good land disappears. 

Township three and the north part of township four, range twenty-seven, have been 
burnt over some years ago, and are now grown up with small second growth of poplar. 

Townships four in ranges twenty-eight, twenty-nine and thirty, are mostly all good 
land ; while townships three in the same ranges are generally broken with rocky ridges, 
but contain some excellent land in the valleys among the hills; townships two, ranges 
twenty-seven and twenty-eight, also contain some good land aithouch broken Be rocky 
hills. 

A straight line drawn from the south-west corner of the large Indian Reserve on Big 
Grassy River to Fort Francis would approximately form the north boundary of the good 
belt of land, while almost all the country iying between this line and the Rainy River 
and the Lake of the Woods is good agricultural land. This tract. of country is over sixty 
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miles iong, and averages over fifteen miles wide, and contains over nine hundred square 
miles, or something like six hundred thousand acres, and has a water frontage on the Lake 
of the Woods and Rainy River of over one hundred miles. Of this area perhaps thirty 
per cent. is swamp, most of which can be drained and made tillable land, rocky ridges 
occur very rarely, and the soil is all a limestone clay such as I have described. No lime- 
stone rock in place has been observed, but loose limestones containing fossils are frequently 

to be met along the rivers, and the settlers along Rainy River pick them up and burn 
them into excellent lime; in fact this whole district is a glacial drift. 

The timber is chiefly poplar which grows to a great size ; I have seen trees over sive 
teen inches across the stump and sixty feet long clearof limbs. Balm of Gilead, too, prevails 
in some sections, while spruce, tamarac and balsam of thrifty growth are everywhere met 
with. In some places magnificent cedar abounds large enough for telegraph poles, shingle 
bolts, or any other use te which cedar is applied; there are some groves of pine through 
this section but it cannot be called a pine country, that is, on this drift formation. | 

North of the above imaginary line the country is all rough and broken with valleys 
of clay land occurring occasionally among the ridges, especially along the margins of 
creek beds; east of the line dividing ranges twenty-six and twenty-seven there is a good 
deal of pine, although in some places the fire has been through and destroyed much valu- 
able timber ; all round the north-west bay of Rainy Lake, and round the chain of waters 
stretching from this bay to the south-east corner of the Lake of the Woods, I saw a con- 
siderable: quantity. of pine, both red and white, and in the country lying between this 
chain of lakes and the north bay of Rainy Lake pine is present almost everywhere, but not 
often in large thick groves. | 

I explored all the country north of Rainy Lake, nearly as far north as the forty-ninth 
parallel, and eastward to what is called Sand Island River on the map, and up the Seine 
River to Sturgeon Falls ; I travelled inland through this section of the country sufficiently 
often to get a good general idea of the land and timber. There is not much good land all 
through this region, that is, in large blocks, although patches of excellent clay land of 
from fifty to one hundred acres are met with frequently among the hills, but this clay is 
never the calcareous clay of the Rainy River drift. The only place I found a large tract 
of good land is on the bank of Sand Island River, extending from near the mouth of the 
river up stream for about sixteen miles, with a width of perhaps two miles ; this tract is 
broken in places with rocky ridges, but this soil is a good clay loam and free from stone. - 
This tract of good land has all been burnt over and is now grown over with small poplar, 
all the rest of this country lying north of Rainy Lake may be described as a rough, rocky 
region, which in some places is utterly denuded of timber by forest fires. There is a con- 
siderable’quantity of pine in all this section of country; all along the eastern shores of the 
north bay of Rainy River scattering pine is met with, and a good deal of lumbering has 
been done in the vicinity of the lake. 

- On the chain of water connecting Sand Island River with Rainy Lake, lumber camps , 
have been in operation in former years. Around Sand Island Lake and in the country » 
between this point and the River Seine there are some fine groves of red and white pine, 
and along the Seine also pine is frequently seem ; the other prevailing timber is chiefly 
jack- pine, with poplar and tamarac. 

Along both sides of the Seine River and inland, both north and south, the country 
is rough and broken with oécasional valleys of good land, and the same may ‘be said of the 
land on Rat River, Pipestone River and Little Turtle River From this it will be seen | 
that the tract of country I have described adjoining Rainy River, and including the town- 
ships already surveyed, is a locality well adapted for farming, and although there is some 
good pine within this area it cannot be said to be a pine country. 

The remainder of the country explored by me including from Sabashkong Bay to 
Sturgeon Falls, on the Seine River, and north to the forty-ninth parallel, is comparatively . 
unfit for settlement, but pine is met with all through this region, in some places only 
scattering, but in others in considerable groves, so that this portion may be classed as a. 
lumbering district. 

Wild rice is very abundant in all this country, and being an exceptionally good year 
for it the Indians laid in large quantities for winter use. Ducks, partridges and prairie 


chickens are very plentiful, and sturgeon, pickerel and white-fish are found in all the 
waters. Moose and cariboo are very numerous, but the red deer are not found in these 
parts. Bears are very plentiful, but wolves are never seen in these woods. 

While in the tent [I wrote a detailed report of the result of each day’s proceedings 
with the result of my explorations. - I will send in a copy of this longer report at an early 
day, together with a map showing the routes taken by me each day. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed), THOMAS O. BOLGER, 
Provincial Land Surveyor. 
The Honourable T. B. Parpsg, 
Commissioner of Crown Lands, 
Toronto. 
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(Appendix No. 385.) 
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OF 


THE SUPERINTENDENT 


OF 


COLONIZATION “ROADS: 


To the Honourable T. B. PARDEE, 
Commissioner of Crown Lands, 
Ontario. 


Sir,—I have the honour to submit the annual Report upon Colonization Roads for 
the year 1886, with a statement of the cost of each work. 

During the season several exceptionally large bridges have been built, two being of 
iron and the remainder wooden structures, but all alike good and substantial. These 
works are fully described in the body of the report, but 1 may here remark with reference 
to the iron bridges, that it was found by calculations and estimates furnished, cheaper 
at the present price of iron, and the facilities possessed by bridge com panies for constructing 
them, to use the metal for spans of more than about one hundred and sixty feet ; and for 
spans of one hundred and thirty feet the cost was not much greater in iron than wood, 
while the advantages in favor of the former will be acknowledged by everyone as regards 
strength and durability. 


f 


The iron bridges erected are that over the Mississaga River, a 200 feet span, and one > 


over Sturgeon River, the span of which is 130 feet. These were furnished and erected by 
the Hamilton Bridge and Tool Company, now: well and favourably known for their excel- 
lent bridges. 

The “principal wooden bridges are those over the Kaministiquia River at Point De 
Meuron, and three others near Rat Portage and Keewatin, one of which latter is a float- 
ing bridge, and fully described in the report. 

The general operations of the season have been on the whole very satisfactory, and a 
great number of roads have been constructed and repaired, aggregating 192 miles of new 
roads, 5064 miles of roads repaired and some 31 bridges built of various lengths and 
value. 

As regards the expenditure of about $14,000 on the actual operations of the year 
above the “Legislative ¢ grant, I would explain that nearly $9,000 of this sum was spent 
upon six principal works, and was unavoidable; as for instance Manitoulin Island, where 

‘the summer fires had so burnt up crossways, culverts and bridges, as to increase the expen- 
diture more than $1,500 beyond the appropriation. 


al 
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On the north shore, also, fire and flood rendered necessary an outlay of nearly as much 
more, to restore many of the roads and bridges to a state of usefulness. The bridge at 
Point De Meuron which, once begun, it was absolutely necessary to complete, cost very 
considerably more than the sum voted, as subsequently explained ; while the extensive 
works at Rat Portage and Keewatin, for reasons submitted, required a considerable 
additional expenditure to complete and make secure the bridges and other works. 

I may add, too, that a great deal of damage was done all over the country by bush 
fires and excessive floods, which caused a general over-expenditure, not anticipated when 
the estimates were prepared, but which in the interests of the Province was unavoidable. 


The works are :— 
NORTH DIVISION. 
ANSONIA BRIDGE, 


Which is on the main road between Bruce Mines and Thessalon, was re-covered at a 
cost of $32.40, and was a necessary work, as the old covering had become unsafe and 
dangerous. 


Bar River BRIDGE. 


This bridge is over Bar River, on the town line between the townships of Laird and 
Macdonald, and was built to give settlers access to the Port Finlay Road, to which the 
inhabitants had themselves opened a road. 

The structure is eighty-four feet long, built upon piers filled with stone. 


Basswoop LAKE Roap. 


This road leaves the Mississaga Road on lot 12 concession 3, of Gladstone, from 
whence it follows generally the margin of Basswood Lake to the line between concessions 
5 and 6, and centre of lot 2 in the tewnship of Day, a length altogether of about four 
and a-half miles. The continuation of this road northward into Well’s township is 
desirable according to the inspector’s report. 


Buiinp River BRIDGE. 


A bridge four hundred and twenty feet long, with approaches 1 in addition at each end, 
and spans Blind River near its mouth, 
Mr. Murray, of Blind River, gave six thousand feet of lumber and in other ways 


_ assisted in furthering the work, thus enabling the Department to finish the bridge for a 


few dollars more than the appropriation. 


CockBuRN IsLAND Roap. 


The roads on this island are in by no means good condition, and the grants hereto 
fore made have not been sufficient to do more than make crossways at intervals over a 
considerable length of road. ? 

The money this season was spent in further repairing the roads, beginning at Tole- 
man’s Dock and extending operations southward half a mile, and westward one and a-half 
miles; the last half mile being new work. 


CorFIN ROoap. 


This road was repaired over a length of twelve miles, namely, from section 4 of 
Coffin south to Otter-Tail Lake, ten miles; and two miles of the north end of the road 
which last year was chopped out, was this season made into a good travelable road. 
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A bridge was also renewed over Thessalon River, having a main span of fifty-two 
feet, and costing $275, the former bridge having been aia: away by spring freshets and - 


travel stopped. 
7 
Coyne’s Roap. 


A road commenced last year, and this season produced northward a further distance 
of three and a-half miles, and now ending on the line between sections 1 and 12, and a 
quarter of a mile east of that between sections 1 and 2. While a portion of the road 
passes through a rough country it will, if produced about three miles further, reach a good 
district called Dunn’s Valley, and be a very useful road. 


Day Mitts anp Bricut Roap. 


The chief work in this instance was a bridge 132 feet long built over Pickerel Creek, 


and the formation of the road between concessions 1 and 2 of Day township, opposite lot 
seven. 

Some slight repairs were made upon the Thessalon Road, also included in this expen- 
diture of $364.28. 


GALBRAITH (3rd Concession) Roan. 


This road is locally known as Dunn’s Valley Road, and is from lot 5 between conces- 
sions 1 and 2, west to the Coffin road, about three miles, which were fairly repaired. 


Gossk’s CREEK BRIDGE. 


A bridge in the township of Kirkwood, which the water had undermined and made 
impassable. 

Two new piers were built and the superstructure raised three feet higher than it was 
before. Having myself examined this I can testify to the necessity for the work. 


GRAND PoRTAGE ROAD. 


A continuation of a road commenced last year and then described. It is continued 
north-westerly to ‘“ Kelly’s store,” on the line between lots 8 and 9 of concession 3, 
township of Wells, from which point it is made northward on the line between lots 8 and 
9, two miles, or a length altogether of about four miles of new road. A further exten- 
sion of this road is desirable. 


INDIAN PENINSULA Roap, 


Which is in the County of Bruce, was repaired over four miles; and, on the Govern- 


ment road on the west side of the Peninsula, about nineteen miles were repaired” 
through the Townships of Albermarle, EKastnor and a portion of the Township of Lindsay, ~ 


thus making twenty-three miles of general repairs. 


KAMINISTIQUIA BRIDGE. 


Owing to the great width of water and quantity of ice which breaks against the 
bridge, I deemed it necessary to increase the waterway of the principal channel by 
introducing an additional opening of sixty feet, as also to strengthen other parts of the 
structure, so as to insure it against injury, and meet the heavy traffic in machinery now 
constantly being conveyed over this bridge to the various silver mines. 

The bridge now has three 60 feet clear openings resting upon piers 8 feet by 18 feet, 
with cut-water fronts and well filled with stone. 

The total cost of the bridge, including the expenditure of last year, is $6,911.93, and 
for a bridge 714 feet long is by no means excessive. 


MANITOULIN IsLaAND Roaps. 

In consequence of bush fires, which for some time raged on the island, very serious 
damage was done to some of the roads, in the destruction of bridges, culverts and cross- 
ways, necessitating a considerable expenditure beyond that comtemplated or provided in 
the estimates, in order to preserve traftic over some of the roads. 

The number of miles of new road built this year was ten and a-half; and of repairs 
about thirty-three and a-half miles, upon the following roads :— 


BIDWELL AND GREEN Bay RoapD was repaired over three and three-quarter miles, 
of its length, beginning between concessions 6 and 7 of Bidwell, and from thence south 
to the 3rd and 4th concession line, and thence eastward across what is termed the ‘‘ Dismal 
Swamp.” ‘The expenditure on this work was $446.93. 

On the Bidwell Branch Road, the sum of $142 was spent in repairing one and one- 
quarter miles from Little Current and West Bay Road southerly. 


About one mile was made of the Brnurnas Roan, which is on the 12th and 13th 
concession line, from Mudge Bay Road or Kagawong Lake easterly, the work costing 
$370 and was mostly through a swamp. 


BarRiE IsLAND RoApD was improved somewhat, and some repairs made upon Barrie 
Island Bridge, at a cost of about $100. 


Crover Vatury Roap, described in report of 1884, was this season ditched for Bre 
mile upon one side, and several culverts re-built at cost of $100.35, 


CAMPBELL 8TH Con. Roap.—This was covering a rocky road-bed over one and a- 
half miles, making it fairly passable for settlers between Mindemoya Lake and Gore Bay, 
the cost being only $65. 


Gore AND ProvipencE Bay Roap is one of the most important roads on the 
island, and was much in need of the repairs which it received and which were extended 
over four and a-quarter miles, at acost of $402. 


Lona Bay Roap was continued in its construction from the road allowance between 
concessions 10 and 11 southerly, between lots 20 and 21 to that between concession 12 
and 13, and from thence easterly between the last named concessions to the road allow- 
ance between lots 15 and 16, a length in all of two and a-half miles, and the outlay $435. 


LaxeE Wo.sitey Roap.—Two miles of this road were built, and three repaired for 
the sum of $1,125. The work was done in three different sections, to accommodate as 
far as possible the wants of settlers, and at the same time open the district for 
development. The road passes through the townships of Gordon, Mills, Burpee and 
Robinson. 


LitrLE CURRENT AND West Bay Roapb, which reaches between Little Current and 
Mindemoya Lake, was repaired over three and a-quarter miles; Sucker Creek bridge 
being also built. The cost of the bridge was $60, of which sum the municipality of How- 
land gave $30. The Departmental expenditure was, for the road and bridge, $530. _ 


MINDEMOYA AND SANDFIELD RoAp.—One and a-quarter miles of new road made, 
and two bridges built ; one of which latter after completion was destroyed by fire, and 
afterwards re-built. 

The road is between concessions 4 and 5 of Carnarvon, extending towards Lake 
Mindemoya; outlay $380. 


MvucEe and Gore Bay Roap.—An expenditure was made of $25 in re-building 
a bridge on this road which fire had destroyed. 


‘Nontu or ScotLtanD Roap, opened up between concessions 14 and 15 of Allan 
township, along the bluff which is on the east side of Gore Bay. Distance two and a- 
half miles, and cost $180. 

‘Proyipence Bay Roap.—This expenditure of $350 was almost entirely on 
account of fire, which destroyed all the principal bridges and culverts on the road. The 
work extended over seven miles. 
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SourH Bay Roan.—Three and a-half miles improved on this road, which is upon 
the road allowance between concessions 8 and 9 of Tehkummah. Fire in this case also 
did much damage ; cost $420. 


TEN MiLe Pornr Roap.—Five miles of road repaired, and a bridge built above the 
rapids on the 4th and 5th concession line of Sheguiandah, 120 ae long, including 
approaches, ‘The cost for road and bridge being $409. 


MississaGaA BRIDGE. j 


This structure was built to replace one erected last year, but carried away by the 
extraordinary spring flooding and ice jams, wiiich occured soon after the bridge was built. 

The present one is built about 500 feet up the river from the old site, as it was found 
after careful examination that it would be better and cheaper to build at this point where 
the stream was narrower and might be crossed with one span of 200 feet. 

Again, from estimates made and received, it was determined that a 200 feet span iron 
superstructure could be procured and erected for less cost then one of wood, by the 
Hamilton Bridge and Tool Company. ‘Their offer was therefore accepted, and aay bridge 
put in position by them at a cost of $5,774 upon the superstructure prepared for it. 

The cribs which support the bridge have a general length of 26 feet, with cutwater 
fronts and wing walls, their width being about 12 feet at the base and slightly battered. 
The height of the east crib is 18 feet from its rock foundation, to which it is securely 
bolted, and of the west crib 22 feet from low water, where it rests upon 64 piles firmly 
driven and to which it is well bolted. Both cribs are filled with stone, and the work in 
every respect is in my opinion, as it is of the inspector and others, satisfactory and 
workmanlike. 

The approach at the east end necessitated an additional truss of 42 feet, so that the 
bridge has a length altogether of about 260 feet, exclusive of the earth approaches. 


MississaGA RiveR Ferry Scow.—The sum of $150 was given towards the 
construction of a scow to enable settlers to cross the river with their teams at the 
termination of the Thessalou and Bright road, on lot 10 and between conceessions 5 and 
6 of Thompson. 

The settlers had purchased an iron rope at considerable cost, but found themselves 
- unable to bear the entire cost of the work. ‘The scow is 12 feet ‘by 34 feet, and 2 feet. 
2 inches deep, and when loaded with ten teams only sank one foot. 


OxiveR Roap. 


This road was repaired from Murillo Station, on the O.P.Ry., to the town limit of 
Port Arthur, some twelve miles or over, and the whole distance is in a good general 
condition. The municipality of Shuniah gave $250, which was gpent with the: 
Government appropriation. 


PARKINSON RoaD. 

This road leads towards the township of Parkinson, from the iron Wren built over 
the Mississaga River this season. 

It begins on lot 3, concession 2 of Gladstone, from whence it is made northward to. 
intersect the line between lots 3 and 4, and aan again north between the last named 
line, to the line between concessions 5 and 6; the length being about four and a-half 
miles. 

This road should be produced so as to reach the good lands of Parkinson. 


Point De Meuron BRIDGE. 


In 1873 a bridge was partially built upon the site of the present structure, but before 
completion the piers and abutments became damaged or Sere by ice and freshet, and. 
so remained till this year. 
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The total length of the bridge now completed is 350 feet, comprised of two main 
spans of about 90 feet each and four of about 30 feet each, with approaches. 

Unforseen difficulties in building upon old foundations, and the high rate of labour 
and cost of materials in that district, made the cost of the work much above the sum esti- 
mated, but an excellent bridge is secured, and considering its great length and the expendi- 
ture in road approaches, the outlay is not excessive. 

It is built over the Kaministiquia River, about lot 20 in the first concession of Nee- 
bing township, some seven or eight miles up the river from Fort William, and will no 
doubt assist in developing the farming lands in Blake and other townships. 


Port Fintay Roap. 


Repairs were made over eight and a-half miles, which included a large amount of 
ditching. The road is from the Great Northern Road through the townships of Mac- 
donald, Laird and Tarbutt Additional to Port Lock, on the lake shore of Huron, North 
Channel. 


Port Lock Roap. 


Three bridges of 51, 53 and 60 feet spans respectively were built on this road besides. 
70 rods of crossway and.some very heavy ditching; and its length between Port Lock 
and Dessert Lake—six miles—is now in excellent condition. 


Rassit MountTAIn AND WuHoitse FisH LAKE Roap. 


The distance between the Oliver Road, where this road begins, and Silver Mountain 
Mines, where it now ends, is twenty-two miles. Last year, as then reported, there were 
seven miles and a-half of the portion cut out to be completed, and which has since been 
done, and the first twelve miles of the road are now in good order for general traffic. 

The remaining ten miles have been chopped out sufficiently to allow winter trafiic 
over it to the mines,and all the necessary bridging has been done, but requiring a consider- 
able expenditure yet to make a good road. 

The Silver Mountain Mines Company contributed $1,000 towards the cutting out of 
this latter portion, with the understanding that next season it be finished as a summer 
road. 

The overseer says this section passes through some good agricultural lands. 


Rainy River Roan. 


This road was made last year from Fort Frances thirteen miles.- This season twenty- 
six miles were made, continuing it down the river, and generally upon the road location 
made by the Dominion Government about eleven years ago. 

The road is chopped out 40 feet wide and made as a fair winter road, while the por- 
tion built last year was more or less improved throughout, and at the present termination 
a narrow road was cut to the river for the use of the inhabitants. 

The overseer, in his report, suggests that the work be continued to the mouth of 
Rainy River, forty miles, or at any rate he says it is important that at least eleven or 
twelve miles be made, so as to reach about six miles below ‘‘Sault Rapids,” to what is 
known as Cameron’s farm. 

The report concludes as follows: ‘I may add also that the land along the river as. 
far as I went, is very well adapted for agricultural purposes, and capable of being success- 
fully farmed, and I have every reason to believe that it continues so to the mouth of the 
river.” 


Rat Portage AND KEEWATIN BRIDGES AND ROAD. 


The object of this work was to connect by road the villages of Rat Portage and Kee- 
-watin, and which is now largely acoomplished. 
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The chief undertakings were bridging two outlets of Winnipeg River, and construc- 
tion of a breakwater of timber at the foot of the Canadian Pacific Railway embankment 
near Rat Portage, which was the only reasonable point where a road could be made. 

The breakwater is 445 feet long, formed of piers having 24 feet centres, and built 
64 feet higher than the general water line. It is planked over its whole length, and 
finished with a hand railing, while each pier is filled with stone for greater security and 
stability. 

Over the first river outlet a floating bridge is made 360 feet long between piers, which 
latter are of square timber 12x12, built five feet above the water and filled with stone. 

The floating portion is formed of white pine logs averaging 18 inches in diameter, 
and 16 feet long, placed four feet apart, centre to centre. Above these logs are four 
stringers bolted to each cross timber, and the whole covered, first with 2-inch plank 16 
feet long, and upon this a second 2-inch plank 12 feet long is laid diagonally for the 

waggon road. It is finished with a hand rail, and the whole structure properly anchored 
and otherwise made secure. 

Hinged aprons lead to and from the bridge at each end, which rise and fall with the 
water. The whole length, including the approaches, which are also covered with BEETS, 
is 408 feet. 

The third structure, which spans the second outlet, is a truss bridge, composed of 
four 50-feet clear spans, and six 22-feet spans, which, with the approaches as planked, 
make a length of 557 feet. 

Owing to the strong current the building was very difficult, but notwithstanding this | 
a strong and substantial bridge has, I believe, been secured. 

A road was also made “through Tunnel Island, and between the two last named 
bridges, and the road formed to Rat Portage, so there i is now a road giving access by team 
or on foot from place to place, which before did not exist. 

From my personal knowledge I can report a large amount of work Up tin: for 
the money spent. 


Sr. JosepH IsuanD Roaps. 


The appropriation for this island was spent in the construction of portions of three 
different roads, namely, the sum of $600 in building a mile and one-quarter on the A 
concession line from Hilton Road north-westerly ; $820 upon the H and [I line from 
Centre Road, between lots 10 and 11, north-easterly to the middle of lot 20, nearly two 
miles and a-half; and about $640 on the Tenby Bay Road in building a mile and 
a-half, from lot 9, concession 7 to the bay, on lot 2, concession 7; a total of five and 
a-quarter miles of new. road. 

Road-building here is usually of a heavy and expensive character, involving a great 
deal of ditching, which is done in place of cross-waying, and is of course preferable. 


THESSALON AND BrigHt Roap. 


An expenditure of about $600 in making general repairs over the road through 
the townships of Thessalon and Bright, about five miles in all, besides some bridge repairs. 


WEST DIVISION. 


ALSACE ROAD. 


Two portions of this road were made, one east and the other west of the Rosseau and 
Nipissing Road. 

The easterly portion is from the termination of last year’s work easterly one mile 
and five-eighths, to lot 24, the road being between concessions 10 and 11 of Himsworth ; 
while the westerly part is from the Rosseau and Nipissing Road, between lots 190 and 
191, westerly, crossing lot 190 to its west boundary, a length of one and a-quarter miles, 
or a total of nearly three miles of road. 


BAYSVILLE AND HuntTsvILLE Roap. 


Repaired from the sixth concession of the township of Brunel northerly, two and 
three-quarter miles. 
These repairs are of a permanent nature, and puts the road ina very fair condition 


throughout. 
BEAUMARIS BRIDGE. 


A bridge connecting Tondern Island with the main land on the Point Kaye Road in 
the township of Monck. 
It is 400 feet long, and cost $400, of which sum the county contributed one-half. 


Brack River Bripesr, 


On the line of the Peterson Road, is a structure 88 feet long, comprised of two spans 
37 and 27 feet each, resting on three piers, each about 11 feet high. 

The centre pier is rock-bolted to secure it against danger as this Black Creek is of a 
somewhat hazardous character. 

The bridge cost more than anticipated, and is explained in the difficulty in procur- 
ing timber. 


BRANDY CREEK WoORKS. 


The blasting of rock in the bed of this creek to lower the water and prevent the flood- 
ing of roads in the district. 
The work is in the township of Watt, Muskoka district. 


Burk’s Fauxrs Roaps. 
\ 
This grant was to assist the Council in opening up roads from the Railway Station, 
on lot 8, concession 9, of Armour, and cutting down a hill between Burk’s Falls and the 
station. The work was under the supervision of the municipality—half a mile of road. 


Burret Roap, 


Continued from last year’s work, lot 12, concession 5, of Ferguson township, to the 
centre of lot 12, in concession 8, of the same township—two miles of very heavy work. 


CARDWELL JUNCTION RoabD. 


These repairs were mostly upon culverts and crossways, which were destroyed or dam- 
aged by floods, and extended over above five miles of the road, from the Muskoka Road 
westerly. ‘ 

The road is on the town-line between Perry and Chaffey, and isa most useful and 
important one to the settlers of McMurrich, leading, as it does, to Novar Station on the 
railway. 

CuaFFrey (20 and 21 Side Line) Roan. 


This.expenditure was made under the supervision of the Township Council, and the 


work is said to be very fairly dome. 
. It is through concessions 12, 13 and 14 to the north boundary of Chaffey, about one 


and a-quarter miles of construction. 
CHRISTIE Roa. 


Five and a-half miles of this road repaired, the improvements now reaching from 
Parry Sound to lot 27, concession 9, of Christie, or practically to Edgington P. O. 

A bridge at the Edgington Narrows was entirely rebuilt at a cost of about $250, 
which is included in the expenditure of $1,550.17. 
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This road is an important one, being the main east and west highway from Parry 
Sound and Georgian Bay to the new railway. 


Concer BrIpDGE. 


This was a small job given to open a way through lot 1, concession 9, of Conger, to 
the Port Carling or Lake Joseph Road. | 


CoopEr’s Fats BRIDGE. 


This was a work rendered necessary through the destruction by flood of a culvert 
and embankment built last year on the Dalton and Washago Road. 


DENVILLE Swamp Roap, 


On the road allowance between concessions 4 and 5 of the Township of Strong, was 
continued this season from lot 10 to lot 4, and two bridges were built, one having a span 
of 32 feet and the other 37 feet. 

Length of road built a mile and three-quarters. 


Distress River Roan. 


An extension two and a-half miles easterly from opposite lot 5, and between conces- 
sions 10 and 11 Strong township, to lot 14 on the same concession line, or as far east as 
at present appears necessary for settlement purposes. 


DRAPER AND GRAVENHURST ROAD. 


A little over three miles of this road has been constructed from Housey’s Rapids, in 
the third concession of Ryde northward, between lots 25 and 26, through the township, 
and two and a half miles of what is known as the Draper and Ryde town line road was 
repaired, beginning at Jot 8 on the town line and working easterly. 

A bridge was also built on the line of this latter road, 165 feet long and 10 feet high, 
well finished, with hand railing, ete. 


EaGue LAKE Roap. 


This is four miles of well made road, from the Muskoka road near Upland’s easterly 
to South River on the road allowance, as nearly as practicable, between concessions 2 and 
3 of Machar township, and reaches the Callender Junction Railway. 


Frrauson Roap, 


Was beguneat Lorimer Lake road on lot 7, between concessions 4 and 5 of Ferguson, and 
produced easterly one mile, crossing lots 6, 5 and 4 in the fifth concession, there meeting 
an old Inmber road which leads to McKellar, the settlers’ market. 


Fish Bay Roap. 


An expenditure in repairing the road between Nipissing Village and Fish Bay, the 
steamboat landing on Lake Nipissing. 


GOLDEN VALLEY Roap. 


A road located in 1884, and in my report fully described. Last year two and three- 
quarter miles were built, and this season four miles were added to its length, beginning 
at lot 4, between concessions 8 and 9, of the township of Pringle, and ending on lot 13 of 
the same concession line, in Mills township. This road opens a good section of land, 
and ought to be continued until it intersects the Mills road. 


— 
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Himsworty Bripe@r. 
A bridge over East River, in the township of Himsworth, built in 1884, and carried 


some distance down the river by the freshets. The present expenditure of $319.48 was 
for replacing the bridge and repairing the road. 


JoLy BRIDGE. 


A small expenditure for repairs 


Junction (Wo. 7) Roan. 


Repaired over six miles, from one mile and a-half west of Spence,:on the Rosseau 
and Nipissing Road westerly. 


KatrRINE BripD@E, 


Which is on the Muskoka Road at Katrine, was raised 8 feet above its former level, to 


_permit the passage of steamboats from Doe Lake to the railway. 1t involved the forma- 


tion of heavy approaches at each end containing nearly 1,000 cubic yards of earth filling, 
and the use of a large amount of timber. 


KEARNEY, OR SAND LAKE Roap. 


Repairs made over two and a-half miles, beginning about half a mile form Kear- 
ney P. O. 

The chief work was rebuilding bridges and raising the road bed above the general 
flood line, which on portions of the road is a serious difficulty. 


Lake JOSEPH, OR Port CarLina Roap. 


On the Port Carling road proper, repairs were made from lot 17 concession 12, 
Monck, to lot 26 concession 13, two and a-half miles, and it was also repaired over about 
five and three-quarter miles from the Muskoka Road westerly. In addition to this, one 
and a-half miles repairs were made on the Point Kaye Road from the main road westerly. 


Lea Lake Roan. 


A short road begun last year in the township of Wood, and this season a further 
sum of $150 was paid for its production westerly towards the settlement which the road 
is intended to serve. 


MacauLay Roap. 


The sum of $1,500 granted by the Legislature was expended in repairing twelve 
miles of the road, beginning about two miles from Bracebridge and working towards 
Baysville. | 

In addition to the above, about $700 was spent in making a little over a mile and a- 
quarter of new road as a diversion to avoid the necessity for building a new bridge over 
the Muskoka River, which had become dangerous, and would have cost at least $2,000 
to replace. 

The new road was begun on lot 6 concession 3 Macaulay, and constructed through 
the said lot, and through the same lot in concession 4, intersecting the old road about six 
chains south of the road allowance between concession 4 and 5, and is said to be a most 
satisfactory work, 
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MacavuLay (25 and 26 side line) Roan. 


This expenditure was for about 100 rods of ditching and cross-waying so as to connect. 


with the Port Sidney Road, and thus allow settlers to reach the mills at Mary Lake. 
MAGANETAWAN Roap. 


Three miles of new road have been made this season, from lot 8 to lot 18 on the 
road allowance between the fourth and fifth concessions, as nearly as the country would 
permit, it being a somewhat rough and broken district. 

Four and a-half miles of the oldest portion of the road were very well repaired, 


working from Maganetawan easterly, one-half of which being diversions was equal to 


new on 


MAPLE ISLAND BRIDGE. 


This bridge is over a branch of the Maganetawan River, on the Northern Road, town- 
ship of McKenzie, and the rebuilding of it an absolute necessity, as the former one was. 
decayed and unsafe. It is now a 60-feet clear span supported by piers 8 feet by 16 feet 
and 20 feet high. It was built at considerably less cost than of some offers made by ten- 
der from parties living in the vicinity, and is doubtless a much better bridge than would 
be built by contract. 


Mixtuts Roap AND BRIDGES. 
Two small bridges on the road were swept away by the spring floods, entirely stop- 


ping traffic over the road. They were rebuilt, and some portions of the road repaired. 
One bridge is in the township of Ferrie, and the other in the township of Mills. 


MontreItTH AND Perry Roap. 


The chief work this season was a deviation three and a-half miles long, in order to: 


secure a good and almost level location, instead of the former one, which was both hilly 
and rocky. The diversion is from lot 27 concession 11 MeMurrich, southerly through 
lots 27 and 26 to the road allowance between concessions 10 and 11; thence easterly, 


encroaching upon the fronts of lots 25 to 22 inclusive, after which it follows as nearly as. 
may be the said concession line to the Stisted Road between lots 15 and 16. The work is. 


not fully completed, the grant being sufficient to make it a good winter road only. 
A bridge was also built over Bass Creek, on this same road, in lot 9 of concession 
11, 100 feet long; and a small sum, $92, was spent upon repairs near Kearney. 


Muskoka Roap. 


Extended northward between lots 20 and 21 to the road allowance between conces- 

sions 4 and 5, of Machar, one and three-quarter miles. The work was heavy and expen- 

sive. An extra outlay of about $150. was required to repair damages north of Hunts- 
ville, caused by a freshet. 


NorTHERN Roap. 


Three and a-quarter miles, from the Rosseau and Nipissing Road at Commanda 
southward, were repaired ina very permanent manner. 


NortuH-West Roap. 


On this road also, three miles of excellent repairs were made, from one wile north- 
west of Parry Sound north-westerly. This is a very expensive road to keep in order, 
being rough and rocky. at 
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OAKLEY BRIDGE. 


A job given to cover and make some necessary repairs, as the bridge was in a dan- 
gerous state. 


Oxa Roap, 


The continuation of this road was commencd at lot 1 of Gibson, and extended west- 
erly five and a-quarter miles. The work is of a somewhat cheap character, but the centre 
of the road has been well grubbed, and the road chopped out 30 feet wide. 


Parry Sounp Roap. 


The work here was chiefly raising a long flat near Ashdown, which each year was 
submerged, making traveldangerous. The length was 1,200 feet; some repairs were also 
made on the town line of Watt. 


PENINSULA LAKE ROAD. 


On this road the work was begun at the east boundary of Brunel, in the thirteenth 
concession, and produced southerly along the said boundary to the old Peninsula Lake 
Road at the tenth concession, one and a-half miles. In addition, half a-mile of the old 
road was repaired through lots 28 and 29 in the eleventh concession of Franklin. 


PortraGcEe Roap, 


Which may also be called the Peninsula Road, was repaired for three and a-half miles from 
‘‘ Oane’s Corner’s,” lots 15 and 16 concession 12, Franklin, on the Muskoka and Bobcay- 
geon Road, south- westerly to the line between lots 24 and 25 in the tenth concession ; and 
from thence north over the portage from Lake of Bays to Peninsula Lake. 


Prererson Roap. 


This road was in bad condition, and the overseer who built Black Creek Bridge, was 
allowed to repair the worst places, over about four miles, near Uffington. 


Restout Lake Roap, 


Begins at lot 14 concession 8, township of Nipissing, and has been produced westerly on 


‘the road allowance between concession 8 and 9, two and a-half miles, terminating on lot 


21. The work was heavy and expensive, but the road is well constructed. 


RossEau AND NIPpissinc Roap. 


Repaired from North Seguin River, southerly over ten miles, and being chiefly the 
repairing of broken crossways and culverts. 


RYERSON CENTRE ROAD. 


This appropriation of $500 was for the purpose of improving and completing the road 
to its intersection with the Maganetawan Road, on the line between lots 10 and 11, and 
north boundary of the township of Ryerson. The work was effected, and was chiefly 
grubbing and ditching, extending over one and three-quarter miles. 


Rypk CEentrE Roan. 


This was a road begun in 1882. This year the work was produced southerly, con- 
tinuing on the road Saar ha between lots 5 and 6 tothe fourth and fifth concession line 
two miles. A lot of crosswaying and ditching was done. 
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SreauiIn River. BRIDGE. 


Begun last year and now finished. Its entire length is 330 feet, and said to be a fine 
structure. The river is a most treacherous one and required expensive additions to guard 
against the floods. 


SINCLAIR AND BoBCAYGEON Roap. 


This is a new road and was located last year. It commences at lot 5, concession 0 
of Sinclair, and thence north-easterly, through lots 5, 4, 3, 2, 1 and lot 14 of concession 
B of Bobcaygeon Road survey, to intersect the Bobcaygeon Road; thence northerly on 
the old road half a-mile, and again the location is continued easterly, towards the town- 


ship of Finlayson, to meet the requirements of settlers in that township. This year’s 


work is two and three-quarter miles of construction, and three-quarter miles of repair. 
SoutH Armour’ Roan, 


By error designated in the estimates the Hast Armour Road, was produced from the end 
of last year’s work, lot 28, between concessions 4 and 5, Armour, easterly, on or near ‘the 
concesion line, to lot 3 on the same line in Proudfoot, when it was diverted northerly a 
little to avoid Some rocky ranges. ‘The length constructed is nearly three and a-half miles, 

From said point of ending, a winter road one mile long was chopped out so as to 
- connect with Kearney No. 1 Road, on lot 7, between concessions 5 and 6 of Proudfoot. 


STEPHENSON Town LInE Roap. 


Repaired from lot 17, concession 1, Brunel, about four miles. 
Fire in this instance had destroyed many of the crossways and culverts, which are 
renewed or repaired. 


STEPHENSON (12 and 13 Con.) Roan. 
This work was across lots 28 and 29, and between concessions 12 and 13 of Stephen- 


son, and through a large and heavy marsh, which made it impossible for the settlers 
without: assistance to form it into a road. The work had been asked for repeatedly. 


StisteD SoutH Town LInE Roap. 


This is an important connection between the Stisted and the Muskoka Road, in - 


length altogether about six miles. There was a short distance uncompleted at the end 
of last season, which is now done, and the road opened throughout in a very satisfactory 
manner. It was about three-fourths of a mile of work, chiefly crosswaying and ditching. 


STISTED, SwAMP Roap. 


Nearly three-quarters of a mile of heavy swamp and crosswaying, opposite lots 7, 8 
and 9, between concessions 4 and 5 of Stisted. 


WESTPHALIA Roap. 


Three and a-half miles have been added to the length of this road, as a production 
easterly towards South River on its original line, between the 2nd and 3rd concessions of 
Gurd, and is now therefore extended as ‘far as lot 21, 

It leads to Trout Creek Station on the railway, and is in consequence an important 
highway for the public. 


WHITESTONE VALLEY ROoap. 


A road from the Northern Road, westerly, through the township of McKenzie and 
begun in 1881. 
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This season the appropriation was required for two bridges on the line, which could 
not be built last season for want of funds. They are substantially made, and portions of 
the road graded and improved on the parts built previously. 


Woop Roap. 


A short new road beginning on lot 32, concession 12 of Morrison, and from thence 
west half a-mile, and from thence again north and west to Morrison Lake, near the 17th 
and 18th concession line of Wood. Three miles were built this year. The County 
Council of Simcoe contributed $100 towards the work. 


EAST DIVISION. 
ADDINGTON Roap. 


Seventeen miles repaired from three miles south of the Canadian Pacific Railway 
crossing northward to the village of Cloyne: 
For many years changes have been made in the location of the southern part of this 
‘road, and while yet uneven in many places, it is now thought to be upon the best selec- 
tion possible. 


ANSTRUTHER BRIDGE AND ROAD. 


The chief work here was the bridging of Eel Creek, with a structure 100 feet long 
and main opening of 31 feet, the main abutments being 13 and 14 feet high respectively. 
With the balance of the appropriation the road was completed and opened for 

tratiic. The work has been reported from time to time in earlier reports, beginning in 
the year 1881 when the first expenditure was made. 


ALGonA AND Hacarty Roap, 


“Is between lots 25 and 26 of South Algona, and was made through concessions 6, 7, and 
8 this year, one and a-half miles. 


ALICE Roap. 


About one mile very permanently repaired and being on the road allowance between 


concessions 12 and 13 of Alice, from lot 26 to lot 29. 


. / 
; 


ALICE AND FRASER Roap. 
; This road is between the 13th and 14th concessions of Alice, and was opened from 
the town line between Alice and Fraser easterly three miles. 

It had been partially defined before but was not travelable. 


Bagot AND RENFREW RoapD, 


Is from lot 29, concession 10, to lot 30, concession 5 of the township of Bagot, ending 
at the boundary between Bagot and Admaston. Its length of four miles was repaired 


thoughout. Previous to this work it.svas little more than a trail. 


BaRRi£E Roan. 
; The work in this instance was renewing a bridge near Perry’s Mill. Its length is 


156 feet without the approaches, and composed of openings of 41 feet, 43 feet, 25 feet 
and 23 feet, supported by cribs 8 feet by 16 feet, and 14 feet high at the centre. It is 
represented as an excellent structure and a credit to the overseer. 


iy 
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BEDFORD BRIDGES. 


A grant of $300 was made to assist the municipality of Bedford, in building and 
repairing bridges in their township. One-half of the amount has been paid over upon _ 
their representations that the work was in progress. The balance was held awaiting the’ 
report of completion of the work, which has not yet been received. 


. 


Betts Raprps AND CarLow Roaps. 


On the first-named road repairs were made from a point about a mile and a-half north | 
of the Peterson road, two miles northward ; while on the Carlow Road the repairs were 
from Combermere southerly, three miles. | 


BLAIRHAMPTON Roap. 


This work was begun between concessions 4 and 6 of Minden, at lot 12, and con- © 
tinued from thence north-easterly, through lot 12 in concession 5, and lots 13, 14 and ; 
part of 15 in the 6th concession; thence easterly across lot 16 and part of 17, and © 
thence north-easterly through the balance of 17 and whole of lot 18 in the 7th } 
concession, in all a length of a mile and a-quarter, which was graded and otherwise — 
improved. ‘ 

BopcayGEON Roan. 


Three miles of repairs in the township of Harvey, southerly from one mile south of | 
its north boundary. { 
BoNNECHERE ROAD. eee / 


A work consisting of four and a-half miles of repairs, and being from lot 10 in con-) 
cession 17, to lot 20 in concession 21, of the township of Grattan. +99 


BRruDENEL (16th Con.) Roan, 


This was an existing road, but in a very dilapidated condition. It is now” 
repaired for two and a-half miles, upon the following location : ; 
~ Commencing at the Opeongo Road, on the line between Free Grant lots 270 and 271, © 
and from thence north on the said line, to that between lots 20 and 21 in the 15th con— 
cession; and again north on the line between lots 20 and 21 to the north boundary of — 


Brudenel. 
BuckHoRN Roap. 


Repaired from the Monck Road, northerly, to the north boundary of Glamorgan and 


again westerly half a mile. 
Again it was repaired from lot 18, concession 12 of Cavendish, southward into the 
township of Harvey, eleven miles, making eighteen miles of repairs altogether. 


BuRLEIGH FRoaD. 


Improved between Apsley and Burleigh Falls—twenty miles; and the road reported: 
as in a good state of repair over this distance. in ae 


Burnt River BRIDGE. 


A bridge on the Snowdon Road, between Minden Station and Monck Road, and | 
which during last year’s freshets moved from its place. In re-building it the whole 
structure was raised three feet higher than formerly, thus making it secure against further 


danger. 
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OALLENDER Station Roap. 


A continuation of last year’s work, and is constructed on the road allowance, between. 
concessions 8 and 9 of Bonfield, to the ad allowance between lots 30 and 31, and from 
thence northward on the last named road allowance, to that between concessions 6 and 7 ; 
two and a-half miles of new road. 


Cuanpos Roap. 
Repairs upon a bridge over Deer River in the township of Lake; the expenditure 
was only $67. 
CuuarR Lake Roan, 


This road is about the edge of Clear Lake, in the township of Sebastopol, and was 
repaired to the Eganville and Foy Road, about ‘three and a-half miles. 


District Line Roap. 


‘ 


One and a-half miles of repairs, from Shaw’s Mill southerly towards Eganville, the 
work dating from lot 11 Wilberforce. 


Dovuaetas AND Scotco ,BusH Roan. 


Repairs in the township of Bromley, from lot 52 Bonnechere Range eastlerly, along 
the south side of Bonnechere River, two miles and a-quarter, well eraded throughout. 


DouGLuAs AND RENFREW Roap. 


Two miles repaired from Douglas, southerly. 


DummeER Roap. 


Repaired from lot 19 to lot 31 in the 9th concession of the township of Dummer, 
four and a-half miles. 


DunGANNoN Roan. 


Two years ago, as then reported, this road was chopped out as a winter road Last 
_ year about $200 was spent upon it, and this season a similar amount, which has finished 
the work, leaving it in good condition throughout its length of three miles. 


EGANVILLE AND For Roap. 


Oné mile of repairs in the township of Grattan, from the 21st concession southerly. 


Frontenac Roan. 

Work was commenced upon this road at “ Soule’s Corners,” in the Township of Olden, 
and extended ten miles and a-half northward, to within about one mile of Gull Creek. 

The road was very much out of repair- and greatly in need of this expenditure, 
$1,008.43. 

GoutpEN Lake Roap. 

This is an easterly portion of the Pembroke and Barry Bay Road, and is from lot 
20, between concessions 10 and 11 of the township of Alice westward. The distance 
improved this season is seven miles. 


~ 
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Grant SETTLEMENT ROAD. 


This road is on the road allowance between lots 5 and 6 of the township of Ross, 
and was this year built from the west end of the 7th concession eastward, to the 10th con- 
cession, a length of three a-half miles of almost new road. 


GRATTAN (20th Con.) Roan. 


This also is new work from the town line, between Grattan and South Algona, 
through concessions 21 and 22 of Grattan—one and a-half miles. 


Grattan (14th Con.) Roan. 
A road from the Perrault Settlement Road, and beginning between the 14th and 


15th concessions, and proof line between lots 20 and 21, from whence it is made one mile 
easterly, crossing lots 20 to 18, both inclusive. 


GRATTAN AND CLONTARF Roan, 


Is through lot 23, from concession 15 to concession 17. Two miles of excellent repairs 
in Grattan township. 


HaAGARTY AND BrRUDENEL T. Line Roap. 


This road begins between concessions 14 and 15 of Brudenel, and extends northward 


between lots 3 and 4 to the north boundary of the township, and thence easterly to the 


east boundary of the same. It is then made north-easterly through lot’ 1, concession 1, 
of South Algona, to the point of division between lots 1 and 2, and from thence northward 
between lots 1 and 2 to the third concession—two and three-quarter miles. 


Hastines Roan. 


These are repairs from Rathbun Station, on the Central Ontario Railway, noe 
over ten miles. 

The traftic over this section of the road is very heavy, and it was found that the 
settlers were unable to put it in proper repair. 


HINCHINBROOKE RoaAp. 


i 


Work commenced on the boundary between Camden and Portland at the eighth con- 


cession of Camden, and repairs made from thence north along the said boundary half a 
mile ; thence across the north-west corner of Portland through lots 25 and 26, in the 
fourteenth concession, to the boundary between Portland and Hinchinbrooke at the tenth 


concession, and from thence north on the last; named concession to lot 6—four miles of — 


repairs. 8 
Hypr’s CHutTeE AND Sanson Roap. 


Repaired sixteen miles from the Madawaska River to Sanson’ s, on the Opeongo Road, 
and the work well reported of. 


INGoLDsBy Station Roan. 


A road from Ingoldsby Station, on the Victoria Railway, northward on the line ~ 
between lots 26 and 27, through the Fonnteecen concession of Snowdon, and first two con- — 


cessions of Minden. 
This distance is two miles, which was well sey throughout. 
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Jonrs’ Farts anp Barrersna Roap. 
Two and a-half miles very thoroughly repaired, from the boundary line between South 
Crosby and Storrington, southerly, towards Battersea, with some slight repairs nearJones’ 
Falls, in South Crosby, County of Leeds. 


LAVANT Roap. 


Repairs upon this road were commenced on the town-line between Darling and J.an- 
ark; at the second and third concession line, and continued to that between concessions 8 
and 9.of Darling—four miles. 

Repairs were also made over eight miles of the older portions of the road from about 
two miles west of the boundary between Darling and Lanark, westerly—twelve miles of 
repairs altogether. 


LONSDALE AND BRIDGEWATER ROAD. 


The work upon this road was begun in the township of Tyendenaga, between the 
_ sixth and seventh concessions, and produced northward between lots 30 and 31, to the 
eighth and ninth concession line, from which point it was continued eastward on ‘the line 
between lots 30 and 31 to the point of division between lots 33 and 34. From this it 
was made north-easterly, diagonally through lot 34 to the ninth and tenth concession line ; 
thence again eastward on the last named concession line to the line between lots 35 and 
36, and from thence northward between the last named lots to the boundary between 
Tyendenaga and Hungerford, a distance altogether of five and a-quarter miles. 

One mile of the north portion of the road is new work, and the balance repairs and 
improvements of the portions previously built. 


The County of Hastings contributed $300 towards this road, which will appear as a 
refund into the Treasury. 


MADAWASKA BRIDGE. 


An expenditure of about $85, made in securing iron and material from a bridge 
destroyed by fire last year. 


McCuintrock Roap. 


A new road in the township of McClintock, begun on the line between lots 4 and 5 
in the fourteenth concession of the township of Sherbourne, and produced north-easterly 
to the line between lots 10 and 11 in the third concession of McClintock, a distance 
of four miles made anew. 

The inspector says there are a number of settlers in McClintock who will be greatly 
benefited by this road, and a continuation of it is very desirable. 


- McCoou’s Roap. 


/ Last year eight miles of this road were opened as a cheap winter passage, and this 
season eight and a-half miles additional have been opened in a similar manner, commenc- 
ing at lot number 7, between concessions 4 and 5 of Calvin, and from thence westerly on 
the concession line to that between lots 20 and 21 ; thence south on the line between lots 
20 and 21 to concessions 3 and 4; thence on this concession line to lots 30 and 31; 
thence again north between lots 30 and 31 to the fourth and fifth concession line ; thence 
north-westerly, meeting the sixth and seventh concessions at the point or stake between 


lots 33 and 34; then following the concession line last named to the boundary between 
Calvin and Bonfield. 


McKenzit LAKE BRIDGE. 


Is built over McKenzie Lake Creek, twelve miles north of Maynooth. It is 180 feet 
long, well and solidly constructed, and the approaches made of compact stone work. 
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MaATTAWA AND TEMISCAMINGUE RoapD. 


A production two miles farther along the Ontario side of the Ottawa River. | 
A substantial bridge 75 feet long, and main span or 35 feet, was built over a stream 
which crosses the road. 


Miner’s Bay Roap. 


The whole length—nine miles—of this road was repaired from the Bobcaygeon Road 
to Miner’s Bayon the Cameron Road, and now reported ina good state of repair. 


Mississtpp1 RoAp. 


Repaired from the Frontenac Road for seventeen miles, and from the Carlow Road 


westerly to the township of Mayo three miles, making twenty miles of repairs. 


Monck Roap. 


These are repairs from the west end of the Monck Road easterly over some four 
miles, consisting chiefly in graveling and grading, as this section of the road was low, and 
required elevating.. 

Monmouth Roap. 


In 1881 the construction of this road was first begun, and was continued for the two. 
following years, till nine miles were made. These nine miles were repaired this season, 
and in addition it was built from lot 20, concession 14, of Monmouth, easterly to lot 30, 
crossing the outlet of Otter Lake on lot 25, which was bridged with a structure 230 
feet long, and average height above water of about seven feet. The length of this second 
portion is three miles, of which two were entir ely new, the third mile having previously 
been chopped by the settlers. 

A third section was also made, three miles long, from the Burleigh Road on the 
town-line between Monmouth and Cardiff easterly, on or near the line between concessions 
21 and 22, to lot number 10. On this portion a high crossway was built over the outlet 
of Burnt River 175 feet long, constructed mostly of cedar. The expenditure, therefore, 
of $1,100, has constructed three miles of road and repaired twelve. 


MONTEAGLE AND BARTLETT ROoADs. 


The Monteagle Road has been repaired and otherwise improved over seven miles of 
its length, that is, from about a mile and a-half east of the Hastings Road northerly. Of 
this distance three miles had been cut out by the settlers and four by the Department as 
a winter road, and the expenditure this season has completed the work. 

There is yet one mile to be made to connect with the Peterson Road. 

The Bartlett Road, which is a branch from the first named road, was repaired for 
three miles. 

Mvp Laxer Roap, 


Commences on the town-line, between Grattan and South Algona, at the intersection with 
the fourth and fifth concession. It is repaired from this point southerly, on the town- 
line, to the road between concessions 22 and 23, and then on the last named road across 
lots 36 to 33 inclusive—about two miles of repairs. 


NortnH Bay Anp TEMISCAMINGUE ROAD. 


This season the road was constructed from about the centre of concession A of Wid- 
difield northward on the line between lots 16 and 17, through concessions A and I; 
thence east between concessions | and 2 to lot 14 ; and thence again north between 14 
and 15 through concessions 2, 3 and 4—six miles, of which length the first four miles are 
completed in all respects, and the last two chopped out 60 feet wide, and made asa winter 
road. 


ri 


There are settlers now living at, and near the north boundary of the township who 
are yet without a road, so that its extension northward is desirable. 

With regard to the quality of the land, the overseer says that though not first-class, 
its favourable situation, and the railway facilities make it a desirable locality for 
settlement. 


Oprronao Roan. 


Through the township of Sherwood, this road was originally built over what are 
known as the “ Prussian Hills,” but which were so rugged and steep as to make the road 
at that part almost impracticable for general teaming. 

A diversion of six and a-half miles has this season been made to avoid the hills, 
with, I believe, very satisfactory results. 

It begins at Free Grant lot 214, and is upon the north side of the road, and con- 
‘structed westerly. 

Six miles of the old road were repaired between Foy’s and Plant’s hotels. 


OPEONGO AND RocKINGHAM RoapD. 


This is a road from the Opeongo Road to the village of Rockingham, beginning at a 
point about six miles west of the village of Brudenel. 
About six miles of repairs were made. 


PaLMER Rapips BripGe AND Roap. 


Chiefly the completion of a bridge partly built a few years ago, and left unfinished 
for want of money. The length of bridge with approaches is 412 feet, and is over the 
York branch of the Madawaska River, on the line of the Palmer Rapids Road. 

The road was also made to intersect the Carlow Road, in the county of Hastings, 
and is constructed on the seventh and eighth concession line of Carlow, and the original 
road was repaired between the Peterson Road and Madawaska River, six and a-half 
miles. 


PAPINEAU (Concession B) Roan. 


A continuation of work begun last year, and is produced easterly along the west end 
‘of concession B, one mile, The work is understood to be very heavy, accounting for the 
short distance completed. 


PaupAsH LAKE Roap. 


A road beginning at the Monck Road about two miles west of the village of Bancroft, 
and in the township of Faraday. It is made from thence in a south-westerly direction 
to lot 13 in the eleventh concession ; thence west to lot 23 in the same concession, and 
-again south-westerly to lot 33 in the eighth concession, a length of six and a-half miles. 
It had been cut out by the settlers but was not in a condition for general traflic as it 
now is. 


PEMBROKE AND Barry Bay Roan. 


Repaired from lot 20 between concessions 10 and 11 of Alice, eastward five miles. 


PEMBROKE AND MAtTrawaA RoapD. 


The building of a bridge over McKay’s Creek, which was destroyed last year, was 
the principal work in this case, while some three and a-half miles of the road from the 
bridge easterly were more or less repaired. 

The bridge built is 98 feet long, with opening of 38 feet and piers about 10 feet high. 

A good deal of work appears to have been done for this outlay of $598. 
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PERRAULT SETTLEMENT AND OPkEONGO ROAD. 


This isin reality that portion of the old Perrault Settlement Road which is from the 
Opeongo Road north-easterly. It is one and a quarter miles of repairs. | 


PERRAULT SETTLEMENT AND SANSON ROAD. 


Commences on the road allowance between concessions 8 and 9, and is on the line 
between lots 20 and 21 of Grattan, to the Opeongo Road. 
The work this season was through the seventh and eighth concessions, a mile and a- 


quarter of construction. 
/ 


PrertH Roap. 


On the portion of this road which lies between Buck Lake and Bedford Mills, three 
different points were, by reason of the waters of Rideau Canal, annually flooded. These 
points have all been improved by raising the road bed above the water line, and the road 
was also generally repaired for nine miles, from a point about four miles north of 
‘*‘ Stone’s Corners” north-easterly, and the work reported as highly satisfactory. 


Point ALEXANDER AND Bass Lake Roap. 
A further production of the road from the end of last year’s work along the line 


between lots 10 and 11 concession B, township of Rolph, westerly towards the Canadian 
Pacific Railway, one and a-half miles of new road. 


Rocut FonpEAu Roan, 


Begins on the south boundary of Westmeath, on the road allowance between the eighth 
and ninth concessions, and was continued northward two miles. it also is new work. 


Ross Roan. 


This road is between the fourth and fifth concessions, and from lot 16 tolot 21, in the 
township of Ross, and is two miles of repairs. 


Ross anp BromiEy Town Line Roan. 


Three miles of a cheap winter road, built from lot 5 to lot 13 of Ross, on the town 
line between Ross and Bromley. 


Ross AND BromitEY BounbARY ROAD. 


Another portion of the last-named road, from lot 26 concession lI, Ahead Two. 
miles of very permanent work. 


Scott Roap AND BRIDGE. 


The bridging of Paudash Creek was the chief work. It is about 100 feet long, with 
main opening of 50 feet, and is about 13 feet high above the water. 

Some improvements were made on the road near its intersection with the Burleigh 
Road, in grading the hills and in other ways guarding against accidents. 


SHARBOT LAKE Roap. 


This road has been very thoroughly repaired over the two miles which were roughly 
opened last season and the previous one. 


‘ 
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SHAMROCK AND CALABOGIE Roap. 


This begins at Shamrock, on the Opeongo Road, and is from thence south on the line 
between the tenth and eleventh concessions, of the township of Admaston. ‘The repairs 
extended two miles and a-half, and are said to have been very well made. 


SHAMROCK AND DouaGLas Roap. 


This road was repaired over its whole length of ten miles, beginning at the inter- 
section of the eighth and ninth concession line of Admaston, with the boundary line be- 
tween Admaston and Bromley, and extending to the Opeongo Road. 


SILVER LAKE ROAD, 


A new road opened on the fourth and fifth concession line of South Algona, through 


lots 22 to 25. It was three quarters of a-mile of low-lying land, requiring a large amount 
of cross-waying. 


SNowpon (10th and 11th Side Line) Roan, 


The position of this road is as follows :—Commencing at the Monck Road and south 
boundary of Snowdon; thence northerly between lots 10 and. 11, to the line between con- 
cessions | and 2; thence easterly on the last-named line to the line between lots 11 and 12; 
thence north on the last-named line to the fourth concession ; and thence north-westerly 
again to the line between lots 10 and 11, a distance altogether of three miles, of whieh 
the first half was repairs and improvements, and the remainder new work. 


STanHoPE (15 and 16th Side Line) Roan, 


Begins at the Peterson road, and runs north between lots 15 and 16 of Stanhope to Beech 
Lake. Itis two miles long and had been opened some years ago, but was so much 
grown up as to make these improvements necessary. 


STAFFORD ROAD. 


This is between lots 3 and 4 of the township of Stafford, and through the fourth and 


fifth concessions a mile and a-quarter. The work was general repairs and completion of 
the road. 


STURGEON FALLS BRIDGE. A 


Built over Sturgeon River, immediately above the falls and now within the limits 
of the village after which the bridge is named. It is an iron bridge and spans the river 
with one span of 130 feet. It rests upon timber piers about 12 feet high, built upon a 
rock foundation, to which the piers are firmly rock-bolted and filled with stone. 

The superstructure was furnished by the Hamilton Bridge & Tool Company, and 
erected by the company for the sum of $3,280, the balance of the expenditure being for 
the cribs and approaches. The whole work is very satisfactory. 


Trout,LAKE AND FouGEerR Roap. 


This is a new section on the road allowance between concessions 2 and 3 of South 
Canonto, between lots 30 and 35. Its length is one and a-quarter miles. 
' 


VENNACHAR RoapD. 


Improved from Vennachar five miles, and put in very good condition. 


WOLLASTON AND Farapay Town LinE Roap. 

It was the intention to construct this road on the town line, but it was found to be 
impracticable, and the following line was adopted :—Commencing on the town line at lot 
34, and from thence north-westerly across lots 24, 25 and 26,to the second and third con- 
cession line of Faraday ; thence on the last-named line to lot 32, three miles of new road. 


WauGcH Roan. 


The Waugh Road is on the north side of Gull Lake, and mostly in the township of 
Lutterworth, extending from Minden village to Moore’s Falls P. O., where it unites with 
the Cameron Road. Two miles of a very rough portion of it were repaired, from the 
boundary between Anson and Lutterworth to lot 11 in the fourteenth concession of the 
last-named township, and a bridge was built over Bob Lake Creek on lot 13, concession 
14, 125 feet long, height 11 feet and main span 30 feet. 


WILBERFORCE (12th and 13th Concession) Roan. 


This work is really on the line between lots 5 and 6 in the eleventh and twelfth con- 
cessions for nearly a mile, and the balance of the work on the last-named concession. 
About a mile and a-half of repairs. 


WILBERFORCE (20th Concession) Roap. 


This road is on the concession road allowance between 20 and 21 from lot 34, westerly 
to the line between Wilberforce and South Algona; thence north-westerly into the 
township of Algona, again to intersect the town line about one-third of a mile north of 
the nineteenth and twentieth concession, and thence again to the boundary line. It is 
about a mile and a-half of new work, and includes the erection of two small bridges, hay- 
ing spans of 20 and 30 feet respectively. 
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SUMMARY OF EXPENDITURE ON COLONIZATION ROADS, 1886. 
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» SUMMARY OF EXPENDITURE, Erco.—Continued. 
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SUMMARY OF EXPENDITURE, Erc.—Continued. 
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HENRY SMITH, 
Supt. Col. Roads. 
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REPORT 


OF THE 


COMM DS StON EK OF GROWN. LANDS 


OF THE 


PROVINCE OF ONTARIO 


FOR THE YEAR 1887. 


To His Honour the Honourable Sir ALEXANDER OAMPBELL, K.C.M.G., 
LTiewtenant-Governor of the Province of Ontario. 


May 1T PLEASE YouR Honour: 


I have the honour to submit the Annual Report of the Department of Crown Lands 
for the year 1887. 


CLERGY LANDS. 


The sales of these lands during the year aggregated 1,585 acres. These sales re- 
present $1,682.60. The collections on account of these and the sales of former years 
amounts to $7,433.70. (See Appendix No. 3, page 4.) 


CROWN LANDS. 


The area of Crown Lands sold during the year was 67,314 acres at a total value of 
$76,837.26. The collections on account amounted to $74,493.69. (See Appendix No. 3, 
page 4.) 

COMMON SCHOOL LANDS. 

The area of these lands sold during the year was 292 acres amounting in value to 
$619.75. The collections on account of Common School Lands was $17,489.93. (See 
Appendix No. 3, page 4.) 


Vi. 


GRAMMAR SCHOOL LANDS. 


The area of these sold during the year was 605 acres at a value of $556.00. The 
collection for the year was $3,184.06. (See Appendix No. 3, page 4.) 


COLLECTIONS AND REVENUE. 


The total collections from all sources for the year amounts to $1,118,892.82. (See 
Appendix No. 4, page 4.) 


DISBURSEMENTS. 


The gross disbursements on account of all services, etc., of the Department amounts. 
to $241,733.50. (See Appendix No. 6, page 7.) 


WOODS AND FORESTS. 


The total collection for the year is $990,855.43, which includes $399,958.36 paid in 
on account of the sale held in December; the latter amount being deducted leaves. 
$590,897.07 as the Revenue from timber dues, ground rent, etc., during the year. (See 
Appendices Nos. 7 and 9, pages 10 and 12.) | 


The collection on account of timber dues, etc, has fallen somewhat short of the 
amount estimated from Woods and Forests, the shortage, no doubt, being mainly 
attributable to the fact that a large number of sawlogs were, what is technically known 
as “stuck” in the streams, owing to the lowness of the water consequent upon the 
unprecedentedly dry weather of last summer ; in addition to this a considerable quantity 
was left in the woods, the depth of snow in mid-winter and towards spring having 
rendered hauling very difficult and expensive. In consequence of these circumstances 
some mills were obliged to shut down early in the season, either from want of material 
to cut or water to run them, and the result of this state of matters was a diminished 
output, and the locking up of considerable capital in the unmanufactured logs. 


The lumber trade of the year has been on the whole satisfactory, there was no 
period of inaction, sales were brisk and prices fairly remunerative, although, at the 
close of the year owing toa slight stringency, returns were not promptly obtainable. 
As regards waney and square pine, the early part of the season proved very dull and 
prices unsatisfactory, but towards the autumn prices stiffened and a healthier feeling 
prevailed. It is specially noteworthy in this connection that there is a smaller stock of 
these timbers wintering over in Quebec than has been the case for some years ; so that a 
further stiffening of the market may be looked for. 


Certain territory on the Muskoka and Petewawa waters having become dangerously 
exposed to fire through considerable settlement having taken place upon and con- 
tiguous to it, a sale was held of the more exposed portions aggregating an area of 459 
square miles. The sale was well attended, representative lumber men from all parts of 
the Province and the United States being present. The prices obtained were highly 
satisfactory, being far in advance of those obtained at any previous sale. The 459 


Vil. 


miles realized the sum of $1,313,755.50, which gives an average of $2,859.00 to the 
mile. 

A considerable period having elapsed since the tariff of dues upon timber, etc., was 
framed, and standing timber having increased in value of late years, it was thought 
that such an increase in the dues ought to be made as would give the Province a share 
in the increment of value which had taken place; and it was accordingly decided to 
advance the rate of dues upon sawlogs from 75 cents per thousand to $1., or 334 per 
cent., and upon square and waney timber from 1} cents per cubic foot to 2 cents, the 
ground rent being at the same time increased from $2 per mile to $3, all of which 


changes came into effect on the 1st of May last. 


The forecast of the coming season is a slightly increased output of sawlogs and 
timber, with every prospect of good prices and an active demand. 


FIRE RANGING. 


The system of Fire Ranging, inaugurated in 1885, continues to give satisfactory 
results. The number of Fire Rangers in the field last season was fifty-five,as compared with 
forty-five in 1886, and thirty-seven in 1885. The cost of the service this year is $15,000, 
as compared with $9.847.75 in 1886, and $7,911 in 1885; these figures show an increased 
desire on the part of the licensees to avail themselves of the benefits of the service. The 
past season has been the most expensive so far, which is accounted for by its being a very 
dry one. Those engaged in the lumber trade report it as the driest and most dangerous 
season within recollection; Mr. William Mackey of Ottawa, an old and successful 
operator, reports that in his experience of forty-two years, he remembers nothing like it. 
As before reported, the Rangers are selected by the lumbermen, and, if approved; 
appointed by the Department, which pays them, collecting half the cost from the licensees 
at the end of the season. The staff selected in the way described has each year proved 
practical, prompt to act, and energetic in discharging its duties. The joint supervision 
by both the Department and the licensees ensures the utmost possible vigilance. 


The Rangers have authority to call in assistance to prevent or subdue bush fires 
where necessary, paying for the same at fair wages. In 1885 and 1886 the expense 
incurred for assistance was not large, as fires were not numerous nor the seasons specially 
dry ; this year is the first in which the fighting of fires has had to be systematically 
undertaken, and the organization has proved quite sufficient for the emergency. The 
Rangers have called on assistance wherever necessary, and gangs of men have battled 
with the “devouring element” day and night in various parts of the Province, and 
successfully stayed its progress in many instances ; as many as 100 men, in addition to 
the regular Rangers, have been on duty at different periods ; it is not, therefore, to be 


wondered at that the service has cost more than was estimated. 


As the dry weather continued very late in the autumn, it was not possible to get all 
the accounts in, checked and paid, ere the close of the year, nor the refunds collected ; 
$10,770.03 only of the cost appears in this year’s Public Accounts, leaving $5,000 to be 
paid next year; to meet which, it is proposed to ask an increase of the estimate for this 


Vill. 


service from $10,000 to $15,000. The net cost of the service to the Department will, 
however, be $7,500, the licensees refunding half as before stated. 


In addition to protection ot licensed lands it was arranged, last season and this 
to have the Rangers on limits adjacent to unlicensed Crown Lands, have a supervision 
over them, especially in the territory lately sold; the reports of the Rangers demonstrated 
the great danger to which the timber of the Crown was exposed, several fires having 
been prevented from spreading, which without such efforts might and probably would 
have destroyed millions of dollars worth of timber. 


The settlers, I am glad to say, have as a rule shown themselves willing to assist in 
preserving the forest lands from fire, exercising more care than in the a and assisting 


to suppress fires when called out by the Rangers. 


At the close of each season it has been customary to enquire of the Licensees how 
many Rangers they had employed ; how many fires had occurred ; the quantity of timber 
damaged, or destroyed, and the amonnt of the loss actually sustained. Also the causes 
of the fires and what could be done to make the service more effective. I regret to say 
that the replies in 1885 and 1886 were not-as full as could have been desired, but this 
year the questions were answered fully by nearly forty of the largest limit holders in the 
Province, from these it would appear the service is doing more than was expected. They 
report fifty-five Rangers employed; 110 distinct fires by which 200 millions of feet 
board measure of pine was eh injured, and place the actual loss at figures totalling 
$70,000. 

There is no doubt that the presence of the Rangers, and the prompt and active 
measures taken by them, materially prevented, and substantially reduced the losses—not 
only so, but the Licensees were supplied with reliable information as to the quantity of 
timber damaged, its situation, and the force necessary to handle it this season before the 
grubs had time to seriously damage it, by which an enormous sum was saved to the Pro- 
vince and the Licensees. 

The replies received all approve the service, and ask its continuance and extension ; 
even those who have not taken advantage of it admit its value and good effect. The sug- 
gestions as to making the service more effective are, while not numerous, eminently 
practical. Those who have Rangers on their limits urge, with much fairness and force, 
that it should be made incumbent upon the tenure of a license to have the territory 
covered by it guarded by a Fire Ranger, as it frequently happens, they say, that bush 
fires break out on limits where there is no Ranger, and the Rangers on adjoining territory 
have to go there and battle with the fire to prevent it becoming uncontrollable, and 
spreading over on the limits of their employers. It is also suggested that settlements on pine 
lands should not be permitted, which, it may be stated, is not now allowed by the Depart- 
ment. Some other trifling suggestions are made, all in the direction of closer supervision, 
but none are of such a character as to require legislation, the present Fire Act giving 


ample authority to meet all the suggestions made. 


The principal causes of fires are stated to be—want of care on the part of settlers 
clearing land, in setting fire to their choppings without respect to the surroundings, or 
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state of the weather, frequently doing so at an extremely dry time, and in a high wind— 
river drivers making fires for cooking, smudges, etc., and leaving them uncared for instead 
of extinguishing them—careless hunters, fishermen, tourists and explorers making fires in 
most dangerously inflammable localities, and going away, leaving them to be fanned into, 
perhaps, vast conflagrations, should a breeze spring up ; and their throwing down, in dry 
brush or leaves, matches used in lighting a pipe, and in one instance, a considerable 
fire is stated to have arisen from a smouldering gun wadding. In one or two cases, 
sparks from locomotives are cited as a source of danger. 

In conclusion, I desire to point out what a dangerous state of affairs is shewn to 
exist, and the consequent necessity for taking every step possible to reduce it to a 
minimum. When it is remembered that the careless throwing down of a match might 
cause millions of dollars worth of the timber wealth of the Province to vanish in smoke, 
the necessity is emphasized for disposing of Timber Berths as soon as danger is threatened 
by the advance of settlement, as by such sale the bonus is at any rate obtained, and a 
closer supervision had over them than the Crown could give. 


The fires were confined to the eastern or settled portion of the Province, no fire 
of serious extent having been reported in Algoma, Thunder Bay or Rainy River 
Districts. 


It is proposed to continue the service during the coming summer upon the same 
principles as heretofore, and to use every effort to make it successful. 


FISHERIES. 


The control and management of Fisheries in inland waters, having by “The Ontario 
Fisheries Act of 1885,” been placed in charge of the Orown Lands Department, certain 
regulations were passed under the Act, copies of which were sent to every Crown Lands 
Agent, Forest and Fire Ranger, accompanied by requests that they would see the regula_ 
tions were not contravened in their localities. 

The reports from the Crown Lands Agents, etc., were too numerous to publish, but 
they go to show that the law was fairly observed in the waters under control of the 
Province. 


The Revenue from permits, etc., amounted to $395.00. 


The regulations, etc., and further particulars in connection with this service will be 


found in Appendices Nos. 11 to 15, at pages 18 to 23, 


FREE GRANTS. 


There are now 133 townships open for settlement under the ‘“ Free Grant and Home- 
steads Act,” four new townships, viz., Conmee, Gillies, Lybster and O’Connor, all in the 
Thunder Bay District, having been added since my last report. 

During the year just closed 902 locations were made for 122,772 acres of land, and 
109 locatees purchased 5,694 acres, 549 patents were issued to locatees. (See Appendix 
No. 10, page 14.) 

2* (C.L.) 


CROWN SURVEYS. 


The following surveys have been carried out during the year :—The townships of 
Anglin, Edgar, and White, in the District of Nipissing, have been subdivided into farm 
lots of 100 acres each ; the townships of Brethour, Buck, Casey, Dymond, Garson, Harris, 
Harley and Hilliard, also in the Nipissing District, have been subdivided into farm lots 
of 320 acres each; the townships of Foster, Hyman and Lumsden in the District of 
Algoma, have been subdivided into lots of 320 acres each. 

The outlines of eight townships at the head of Lake Tamiscamingue on the Upper 
Ottawa, have been run. The running of these outlines has established the existence of 
an area of 1,000 square miles of good agricultural land, free from stone and with a clay 
soil, which lies between the boundary line between Ontario and Quebec and the Montreal 
River ; this land will be easy of access, as the River Blanche, a large river navigable for 
many miles from it mouth, flows through it. 

A survey of the waters Jying between Arrow Lake, in the District of Thunder Bay, 
and Hunter’s Island, in the District of Rainy River, is in progress, and a base line to 
extend from the township of Strange in the District of Thunder Bay to Hunter’s Island 
is also in progress ; these two surveys have been undertaken in view of the discovery of 
large mineral tracts in that region. There have been a few surveys of minor importance 
and the outlines of several timber berths in the Nipissing District have been run out. 
The returns of the above surveys have, so far as received, been examined and in most 
cases closed. The particulars of these surveys will be found in Appendix Wo. 18, 
page 26. 

The Surveyor’s Reports in relation to the surveys will be found in Appendices Nos | 
24 to 88, pages 35 to 62, incluswe. 


> 


MUNICIPAL SURVEYS. 


The Department has during the year issued instructions for three municipal surveys, 
which consisted of the surveys of certain lines, and the planting of durable monuments at 
the angles of certain lots in the townships of Artemesia, Maidstone and East Wawanosh. 
The particulars relating to these surveys will be found in Appendix No. 17, page 25. 

MINERAL SURVEYS. 

The General Mining Act requires that applicants to purchase mining lands in unsur- 
veyed territory shall file surveyor’s plans, field notes and descriptions of their locations 
in the Department before any sale is carried out. Under this statutory regulation a 
number of applicants in the Districts of Rainy River, Nipissing, Algoma and Thunder 
Bay have filed plans, etc., etc., and an area of 11,521 acres has been sold and patented 
to them. Particulars as to these surveys and sales will be found in Appendices Nos. 20 
and 21, pages 28 to 30. 

The Bureau of Statistics publishes in its Annual Report all the facts of interest in 
connection with mining operations in the Province, it having better facilities for collect. 
jng information on such matters than this Department. It will not be out of place, how- 


ever, to state that important discoveries of gold have been made in the township of 
Denison, in the District of Algoma ; but until further developments have been made it is 
not possible to state the extent or value of the locality as a gold producing one. Large 
discoveries of iron ore have also been made at Gun Flint Lake, and north of it, in the 
District of Thunder Bay ; the ore is said to be very pure, the deposit being in the justly 
celebrated Vermillion Range, which here crosses into Canada from Minnesota. 


COLONIZATION ROADS. 


The work done during the year consisted of the construction of 200 miles of new 
roads and the repairing of 394 miles of old roads; twenty new bridges were erected in 
various parts of the Province and twenty-five bridges were repaired ; the total expenditure 
on the service was $122,974.28. Owing to heavy floods in some localities and the pre- 
valence of bush fires certain roads and bridges were so damaged as to be impassable, and 
the Department was obliged from these causes to make an expenditure beyond thejappro- 
priation voted of $5,424. The various inspectors report the work done throughout the 
Province to have been of a satisfactory character. Appendix No. 39, pages 53 to 75. 


Respectfully submitted. 


T. B. PARDEE, | 


Commissioner of Crown Lands. 


DEPARTMENT OF CROWN LANDS, 
Toronto, 3lst December, 1887. 
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APPENDIX No. 3. 


Statement of Acres of Land Sold, Amount of Sales and Amount of Collections for 
the Year 1887. 


Amount of Amount of 
SERVICE. Acres Sold. 
Sales. Collections. 
| | 
| | $ oC $  ¢ 
Gierer Pandan) ative) olen ee Yee re ear a | 1,585 | 1,682 60 7,433 70. 
| | 
Grown Uanda gcc. ko me eee Se eee, nae 67,3143 76,887 26 74,493 69 
Common School Laid yom. < ists sare ens ba tet ci eee Gu Bees 2924 619 75 17,489 93 
| 
Grammar School Lands........... Pa TIES Al ree yc | 605 556 00 3,184 06 
| 
| 
APS) Ni cea ME AL Ae, Bet Ok, a Pa fe a 69,797 $79,695 61 $102,601 38 
| | 
D. GEO. ROSS, AUBREY WHITE, 
Accountant. cy * Assistant Commissioner. 


DEPARTMENT OF Crown LANDS, 
Toronto, 3lst December, 1887. 
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APPENDIX No. 4. 


STATEMENT of the Collections of the Crown Lands Department for the year 1887. 


] 
SERVICE. $ cts. | $ cts. 
| 
Land Collections. 
Re rea MiP A re ee fle Eee la ra ola Aalelw Advi eae Coren 74,493 69 | 
CES AIRES CGE SEAT TG Sey Sa hour) ee PP 7,433 70 | 
OMIM OD SCHOOL LIES Se ca oe eta tetas o on ia woe etter tat 17,489 93 
CTA APASCOOOL Pas) 84% ois, see Neos s ue ewe bine 3,184 06 
Rene 5.6; eee ree ry et ee he he iy nee Oa 111 00 
In RUS MOUROMT Sh cater ese ys eee Soe Shs os oben Bae eee 18,267 53 
| Woods and Forests. °C ee pee 
Timber Dues: Re cee CIN TOG CRS ise Wie L ay) atid aa Hd ahs an eee 508,601 88 
J ASOD DEON Ae aR ae eric Gay were ear ee aa rene ap i 2 58,213 75 
LTA Bae BS ak a) IL LR pe oot oN - 424,039 80 
i 990,855 43 
SIRI p55 5.5 S08 Ret L oolSiP dO De Siena ON cS Rare tee ba eveaee | io Oe ae ee Oe 481 00 
Pee MGGMN hdl tes 5 5,2, Ute. bon A Se Mil yok Mee Wed SRR Mame eee | RE Reb Biche ss 257 90 
sea PEER AES ORG So FG. A Aan & Nialel® YSarad tata dele icha, dene ane Watermain sich p Hei ag. shay : 395 00 
Expenditure Refunds. | 
Regt Sees ives eee mex cidins WSS RL Pe Saat Perdw hares Sees Veale 2,585 02 | 
Moredg ire Freveumen wi lr a Safety ok chested veka dees | 801 00 
DPT LOE INGORE Pe 5 oi 6 2. Ne EDT aE Ray ees s and 550 84 | 
PRUROEN LAGI OMUCR A oe She Poin S aie s PAT ao sees oe ALG SEOs Oks 109 18 | 
j Taspectwon.: 2) yada RAM ELSI ARES Ateneo dcae'stina § tad dawns 143 26 | 
OFS OSP U8 Ar Ta PULSWL AEE G FD Ok aie RRP ee ae ee 1 Td4 28 
ee eee 5,923 58 
~ $1,118,892 82 
D. GEO. ROSS, AUBREY WHITE, 
Accountant. Assistant Commissioner. 


-. DEPARTMENT OF Orown Lanps, 
s Toronto, 3lst December, 1887. 
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APPENDIX No. 5 


StratTement of the Receipts of the Department of Crown Lands, which are considered as 
Special Funds. 


| 
| 
SERVICE. | 3 cts $ cts 
) 
| 
‘Clergy Lands. 
PE TINCLOAL Soc Ship heute eies Fh sso ee 6 elas sate Seine ete Tene ere | 4,237 36 
Tnterest 20). see nee SBA Nota eeien gee oie Gi Bikes ane a eee | 3,196 34 
—— 7,433 70 
‘Common School Lands. 
Privici paler iss Ve eaves edie eenaedo oie, cial Lterale cs Tan eae nee 8,150 75 
Interest ees oo is orton wales Gata ‘ape a SH ie stb wbsaaia voce: Slee ented a ie ae 9,339 18 
— 17,489 93 
‘Grammar School Lands. ee a 
Principals ee a iio eae Sle Ee LOE Pe Ce ahah Ute 2,491 48 
TSVERL OSD wines 6 Meeps aC eevee sit taeets bp Us aise ates ete § Bence: 692 58 * 
3,184 06 
ne $28,107 69 
D. GEO. ROSS, AUBREY WHITE, 
Accountant. Assistant Commissioner. 


DEPARTMENT OF Crown Lanps, 
Toronto, 31st December, 1887. 
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APPENDIX No. 6. 


STATEMENT of the Gross Disbursements of the Department of Orown Lands for the 


Year 1887, 
rr 
SERVICE. UT cf | ee } 
AGENTS’ SALARIES AND DISBURSEMENTS. 
Salaries.—Land. 
emnersone 1) 3.6 os ice cde POD ee es oa Tee teait 500 00 
PORES RIAA TC ha Gee ween fit IO WRC hy Be cave hh an AE 500. 00 
PRR Ee iat he onion BRA EMER, oa. be XneOdie wy ot AY 500 00 
BCI a Bich ag oe Se ON ES COLT ee Dee ee 500 00 
MUM Cee NV ches eS Sa RIA aD Meer ot 3AM ors Sg ea Pe es 500 00 
ee ee ee ae er es.” kde kan 500 00 
ETN ON ae eer nO Nae es la hdlv svar ena va ed ale 200 00 
BLOOD ack oe os ETON gone c Suite 334 vs eater ee 500 00 
AO EES DRE AY I pe Cae eri ar Men eS Ny as Marg ee 500 00 | 
RED TCC CR 6 SUN 0 TRG) Ch ER. Soe ay Me een ai 500. 00 
Handy sess. RF | ee Pa RNR red Aerehah aces ato ele ae rata 500 00 | 
Na eB et Eh int Gn tose aw Eta tebe lv faces yo! dione! shaw oascP yates 500 06 | 
ee ee Be MONI, 8 oUt Aire eM bard aye! o/a mw aver saber one 500 00 
TER Peer ci OA RRA WOR A Shen laid onus wt oben-aratarorsteP Rk 500 00 
Be Og AY Bo Sire rl ee tv WADA tel ed are ot onthe | 250 00 | 
OSE STES SSG AA IRE SINS oS oe ne neo Oe ea Pe 500 00 
RC es Met ee Re FRA etch 4 Lig odaavnd een autde 500 00 
SSUES Ve ci TL gle ONSIRG L352 51 RSS Sai. Ce epee 500 00 
yr Pt Oey. SPS eal ac PCAN KANE RIL tra Seve e aor acetates ante 500 00 
RENN ee eee Fig Naa NOR SGN teers, na oe ey terse EDS 500 00 
NE BEN Ny ee rs reek BRE o z.h 5 Hameln fC PENIS hire ec onctohay ab abut ciateted t Aeke 500 00 
ALD SELES D085 Je ea Ra RR Rae AA), a 500 00 
ares | 10,450 00 
Salaries. — Timber. 
CISL a Cee te A Neh, crc oe 6 RAE CURE as AAU Iy.6) od sate ov Sal eas 1,600 00 
CUPS PCE TRS RS TR TRY ot Meer, nee | a TD, 133 33 
PMN PIN RI AA 9 v5 gets en nA Te tN Ka heeiessi Shee. o eatclewite 250 00 
ah vou SPE | ba Og 2 Re re ar a or | OND 1,466 67 
Eee NB CI cotta soos Saat (A basa net Heke leree valle aaheeake 1,000 00 
PEI ROET PE STIPORTAA TO 5 EE a a We OS ne Re ere en 2,000 00 
eee mR ee er os no Cy a8 IE. Clabes ool eles ehauorarorarals 100 00 
en Sh EES Ce) Cte Deen an CMe Ca J 1,440 00 
Sa aT oA Gaal 7,990 00 
Agents’ Disbursements 
MMPI WPL MMe es Leet ae ces Sho, dene x udp S'S ad evdenaledalt' oe yee 19 82 
te aN ete PNT cig ew LON. 4, d 4ou. Big Nhs ora bar beraneretatetels 24 28 
eT eee EN cee ENE at Se cued cvave's Ste tasarann ite 4 75 
INI S , B ech Ree os ca a Seb ene ck ek o%4 « 37 98 
TEP EVO ge ee ad en eee Da ad ae a 7 70 | 
IE Ste re aioe arate aia gid las 2 i hehe di eaads 8 60 
ples Posner. AYRE EATS Wo. MOIR A a Rs ar a a 5 00 
era revets lay Lele Mek lag Se x, “ia 9! aaa aR een Pea aig cam Be ee 9 93 
CEST CA SUL A es Oe ho Wr co She een eae 30 63 
all ier Bees) pyres, ices PLA 13 UA hws Ba Sele alos a Ae © 6 25 
SA CUTE fs betel Warg] G-Peee CTs 9 LORS ert er FeO ao nn 31 50 
CEPT Es Wri WW Se LE tds Rg On On 9 57 
OTE ES Bad ene Ro ROG aha Ye GN rie eee en 17 09. . | 
Mane OATRON. Ice ats ers eich a eds do 806s as ak WAN 8 25 
AN 1 Loe eae cae ogre on Ce ees Ok) d 6 Rin hake vice uae 232 80 
rae Wiech Bite re ae aa SAGES Se Sheer & 4A le 935 50 
el eam SLR hd Nice 4 eee cia ey Be ON phn a ie oS 303 99 
RPMS VN os LAO tes walks 3c Deals OR Me Sere bad oe eae a Aas LELAND 15 66 
BP MOTEy Bias «ein se norte keene tereng ek ee A re 558 70 
NORE SN GA Ne, as at SA REE Sd DERE A lee 6 nateys Oe | 14 86 
rah Gt. Se Re te ash av 2 bu eR ae RORe WARSAW Nh en 16 39 
{UAT GO OE IS RG Ae eee eee eee Peres Cee eee 41 26 
ET ES eal ee Wipes NACE G ccty hued 133 80 | 
Boe Pad Ra Nas ee RN, rar, Ad niga OP RECADAY DAN CASS w Uae OER 3 56 
pe 2,477 87 | 
Miscellaneous. 
Beret, Wicg RUDCOUOON oo a nna d co 2 C0849 clan toes eA MANS eS 50 00 
era hee CO) RE cat, Sea's ak cote Oa ete eo a WEAR e URNS 45 00 
Ponsa. 1... tac, AVOID GRANSAL 56.40 ds on as wane enws 264 95 | 


APPENDIX No. 6—Continued. 


STaTEMENT of the Gross Disbursements of the Department of Crown Lands for the 


Year 1887. 
fy 
SERVICE. Sac. Sabre. | Siac 
Miscellaneous —Continued. ; | 
Kennedy, Geo,, travelling expenses .............20c00+--%- 13 00 
Shaw, J. . Inspection CPE cette is bois we hey Sake ee tets Se at ee 177 10 
Sime, P.M. Gi ere ee hee Ge ee ois WA 53 10 
Stephens, |: elm SOs (oe en Oe et hmm tie edn Lee hd Es XS 25. 00 
White, Aubrey, ‘travelling ex pertsegi 1.0. 00) ee rec men eee | 122 00 
Willmott, J. H. GO 1 WM, Oise eee eee 26 25 
Williamson, WieDs dnspection (Ub iN. ecebeeoeennnne 11 75 | 
oe 788 15 
ee | 21,706 02° 
Wood Ranging and Inspection of Timber Lands. | | 
DA Ley cE aah. ora feet Syste! bs Meier 1A CaP a ER a | 246 00 
IBIS RE GSBO Ni Bes bobse se Le Bi cle W pic OS Gk ee ot her AR REO ra ee CLE dg 974 08 
Brady, DP WO acess 9 eitly bole een w AGL OENG GER gist Bien ale al ay an ena 1,015 00 
Brennan WO ee ao os ae eaten Gh ster s ROMO ene be er gc ee Tee a nT RoR ERIS grb Tate 690 00 
Campbell, Sie Boe arte alge 4 bn GS aE leg no aa I ne eRe ate Perr ete 228 36 | 
Gunvingham, JG ss oe. See. 9 OAR ad os Ens os eet Een Rteateehe «cust meee ay 593 10 
alas oe A eS aes RN PING 3h 20 ooh ee ee 1,350 00 
STAG ay s TW eae eee och 2. Bic aoa eae ate iro at mln a ee ne MIE Ste ag tea 1,528 40‘! 
Halligan, io bevias hoy dees <6 eM) UNE). Ue gh coh ik tes tee a cen nee 77000 
ETT GEON, ce) See ae ito ioe obs, Bir CR RNE sure Bhat ces en oe ern ta one 177 00 | 
Johnson, oe Ts eee iw ses be RRR itso Bloc Oe a PE Lari hed 1,442 68 | 
Kennedy, Jnok...:...02-.0) 050 AR i cP aaa y APRS aE LAL SE th ci 8 A aS a 1,549 09 
Kirkpatrick, W. R..... EE Se, We AMO AMA Sooo tly Hv OIE ee IT Oe gh Cinta eae 62 00. 
PSG Pate, Ts... 0. BAe Boo c Ticcermecnettienn maieynire BS) av, chs cotter Cee Phe OIG Sh 0.6 5) 0's 1,050 00 | 
DECI 5 6) 10: Fo. iy cakes batts, civ i'n are SP ou naiet neds Pe oa as aie ees ROE 8 ods 50 00 
VLOGrE ID SEL Se See ees Be AM, CED, Bet oy 2 once a ea Ee te a Meds 1,069 55 
McGopierty, Fil. Gea ican: 2 yo Re ee ete gv Ciera he UNS BARS 1,055 17 
McDonald, D. F...... OEE A» A Se oder eek ape ee ae, 2) eee AR erat eA), 200 00 
WicHariame Dis osha cei ste 4 occ eek Meso eee Mh ace sae EEE gon ate aveserleramnials 84 00 
WleGowa Dy ata beast otic hei EG Sibi eG a-penie Sy aeteh tater. cr Ge Asarenanae 306 25 
WhoGrowan, : YWo Ae, a 4 bale ch A OS oe REL Dae oR GO UE I ose ce etait en | 1,215 00 
PacetGr emetit wl nue: Bots’ BO, ARAN Bauch pet et Bae A Dur aahcan fom arrears 1,081 53 
evan, J NOGA AAG cut likens be Os Merten oe el ind Ser ge PL eel OR Sn 1,073 80 
Resell WORE DOA Baek 10: o Bien deanevneeeeaeation dt STEER | ae Beit ote 1,544 26 
HAW SOS RINT Sas ol baree cuidu Gente toler teritc Gieectntieo fect dita aan eo 1,453 48 
PO TOTG ITS 6) 05 We se. Pec Ghahacaein Skee, Rete Os Bede ed sree pty cle cera iin: ote saa nce 1,042 75 
PUT ROOM Gould Bes 2H cexcaeeae a eis Bae Ree suet es v RE beers | Sree aoe he FA 615 00 
WV GONE Disc eae Mele Oe oc coda Ble erate se Baa agate Wits ial htt Rare ne 164 00 
| - ——— | (22,630 50 
Forest Fire Prevention. 
| 
PSLATHON CENA) eh oye ad al ia PMR aaa yatta Peo tg Aaa clas Tare TA AP ed ues | 182 00 
Borron, Bee BSG A Ri, Tks Oo Re ie ieee Senses Gaaeceek aera 308 00 |. 
PSPAGIOY. COP BU et dz soale gc dea Rake Cet Soya One te sat eae On Ara eae lea) orate 370 50 
remmnen VW seu ete daa ee cso uta on Berar ra tere eaeer Pk cca S 260 05 
PSPOOT ATS A) sre. coy Gen etree als ae ae ee ee chase ai cre ee male ee aL MCN NG nay Soot 550 00 
PP ORO Leys Wee Boece as. eg ee ee Cle saan ane og are teenie ean aie ay wry ial 320 00 
PPO ayes 2 a, ee a tee ha tt ele ee TR Ver AS ene eee 203 00 
OaimpbellycD skates tc 7 ee cans Mean RR eae ePaper eels, tat ital rater cn 45 00 © 
Ore) eyie koe | Re Me eMPMR ADRS oral EG 2 Wy “ofl OE, ea Mach) Ae RA ates . 254 00 
DOTUW Vere) Lines piece A eo tioate os or ee AI Ae nies PT ae ee ere a rik was lar eeuap yay nee ( 246 00 
Cop ilin, etek fas ok Vere forge boars geet tC tee tine er Merve yeni clea acen arate 117. 25 
Donal y Bus  fid oes a. cece dee Os ke wie aes are See aa retin | ste sane piri has 317 20 
HAS er Aree. Bee ass. oe) aos an es Pee Mercer: eee rte gre ta ea fea sy aan me eat 545 00 
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APPENDIX No. 6—Continued. 


STATEMENT of the Gross Disbursements of the Department of Crown Lands for the 


Year 1887. 
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1,520 00 


AUBREY WHITE, 


D. GEORGE ROSS, 


Accountant, 


DEPARTMENT oF Crown LAnps, 
Toronto, Dec. 31st, 1887, 


10,770 03 
360 00 


12,092 88 
124,709 06 
39,473 25 

400 00 


9,591 76 
241,733 50 


Assistant Commissioner. 
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APPENDIX No. 7 
Woops AND Forests. 


StaTEMENT of Revenue Collected during the Year ending 31st December, 1887. 


: ea $ Cc 
Amount of Ottawa collections, John Poupore ...... tvs, o,f ie Raa ee peche aati: 230,953 78 
ug a He eaChalomers :: fae. «ieee eee 27,784 95 
fesarr aE 258,738 73 
Amount of Belleville collections, J. F. Way ......cccccececccceeceees | 93,608 00 
Mi . iJ. Chaloner 252005. 9 cack ee ere ate 421 50 
Epearsecn 94,029 50 
Amount of Western Timber District collections at Department ........ 622,712 73 
Ny Mi i Hi) oS CRALGNOF 2 as 6 she 15,374 47 
———_—__ —___ 638,087 20 
Total pew ghcas bare nee ceie salen oct ee Re areal Omeareras | JN Re Aen eee, 2 990,855 43 


AUBREY WHITE, 


Assistant Commissioner. 


G. B. COWPER, 
Chief Clerk in Charge. 


DEPARTMENT OF Crown Lanps, 
Woops aND Forests Brancga, 
Toronto, 3lst December, 1887. 
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APPENDIX 
WOODS AND 


STATEMENT of Timber and Amounts accrued from Timber Dues, Ground 


QUANTITIES AND DESCRIP- 


Saw Loas. | 
Areal 7 (A Standard is 200 feet B. M.) 
covered by | 
Timber Mash Cla toa Ce 
Licenses. | 
AGENCIES, White Pine. | Other Oar Logs 
Square Pieces. | Standards. Pieces, Standards. Pieces. 
miles. | 
oe ee eo es: 
| | 
Ottawa Timber District. . .| 6,698 2,072,349 1,340,765 10,607 | 4,181 | 183 
| 
Belleville Timber District. 1,324 804,675 452,260 19,701 7.767 Wate ee 
Western Timber District. .| 7,828 1,773,234 1,045,991 : 537 Dl. ook «teeta 
J——— |_| +} | | 


Total Lakes eee he | 15,850 4,650,258 | 2,839,016 50,845 | 12,165 183 


GENERAL STATEMENT OF 


; : ; mA Lineal 
Railway | : Fence Pile ae = | 
Ties, Hemlock. Cordwood. Pala deerater: bps 2 feet 
ay 8. Cedar 
AGENCIES. | A eH 
| Pieces. | Pieces. | Feet. eee ee é: No. ieee No. ae Feet 
Pot meemem = 
Ottawa. Timber)" 85,043! op 408i o,f. 3 122 co LA ket aae eas Lose tart oy 140| 2942; 183,701 
District. | | | | 
Bellville Timber} 43,581 837 34,28 158 | sist ea Weds a eee ates S601. Se 202,539: 
Timber. ees 
Western Timber] 647,518]........].. Soe | 2,388] 44,713 1,690: 6,765,244) 2,439 pe Ne eae 
District. , | | 
| —$ | | — | — | |__| —_ | —_, —_—_ 
Total ...... 776,142 837| 34,280] 2,668] 45,592| 1,690. 6,765,244 2,044 3156] 386,240 
| 
| | | 


G. B. COWPER, 
Chief Clerk in Charge, 


DEPARTMENT OF Crown Lanps, Woops anp Forests Brancu, 
Toronto, 3lst December, 1887. 


a 


No. 9. 
FORESTS. 
Rent and Bonus during the year ending 31st of December, 1887. 


2 ee rg _ — 


TION OF TIMBER. 


| 
SQUARE TIMBER. Boom and Elm, Ash, Spruce 
ne : Dimension Maple, Birch and Oak. Tamarac, 
é | Timber. White Wood. 
White Pine. Red Pine. 
TERRES NSSgas 2M he ap. Sirti ae 2007) Te em Ca a 
ae F : Stand- : | . | ae 
Pieces,| Feet. | Pieces.| Feet. | Pieces. ep Pieces. | Feet. |Pieces| Feet. |Pieces| Feet. 
That 
; | E. Lt? 1,970 
15,322 793,301 | 10,657 423,796) 79,712| 70,828,< M. 4 79 8} 187) 199) 4,661 
| CA. 4' hye 
iu | | (KE. 13 485 
2,079 Seen ee Bede y lend.cty ans» 15,660} 16,978 < B. 1 Le Senn ey Preaek dea iy SSS. 768 
| ts A. 1 31 
| 
20,448 | 1,128,498 853 su 51,916; 68,778/A. 6 256 2 59 2 56 
ee 
‘ | BE. 130] | 2,455! 
37,849 | 2,013,187 | 11,510 | 461,208, 147,288| 156,084! a ; vir 10 196! 314] 7,875 
| | | A. 1} 444i | 
TIMBER, Etc.— Continued. 
| | B48 | 
Cedar | Cords | Spruce |p: pays, 
Boat Bolts.) Spars. Binders 35 ch | AMOUNTS ACCRUED. 
| | ci a | 
i ae ners Interest, | we 
Cords. | No No | No. Feet, pre yece: ees fae Bonus. Total. 
7 ey a ae ee ee eet a ae es ae [= a eee <n Ve Sk a - 
| J; | $  ¢. $ ¢. $ c. $ Ci $ «. 
Ae | 361 26 NAD os ciiciohe we Slee 4 230,000 60} 21,448 00]............] 252,900 77 
“ | * 
1,734 15! eet aaa fie of 1,449) 1,647 29 75,148 86} 5,421 00 59 58 82,276 66 
| 
1,058 Vy fens Win age Na RN teem Lie Dee 12,113 31| 216,913 72] 30,081 75 25,272 86! 684,340 00 
| | * 1,251 00)* 398,707 36 
——————_ | | | | SS 2 ee —————— | Se ee) A Be 
2,792 3104 140 ec 15,212 im 522,063 18] 58,201 : 424,039 | 1,019,517 43 
| 


| | | | 


* Ground rent and bonus of sale of 15th December, 1887. 


AUBREY WHITE, 


Assistant Commissioner. 
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APPENDIX No. 11. 


FISHERIES. 


Copy OF AN ORDER IN CoUNCIL, APPROVED BY His Honour THE LIEUTENANT- GOVERNOR,. 
THE 26TH DAY OF May, ASD. 1887. 
Upon the recommendation of the Honourable the Commissioner of Crown Lands, 

the Committee of Council advise, that the accompanying regulations under ‘‘ The Ontario. 

Fisheries Act, 1885,” be approved of and established by Your Honour. 


Certified, 
J. LONSDALE CAPREOL, 


Asst. Clerk Executive Council, 


Ontario. 
The Honourable C 
THE CoMMISSIONER OF CROWN LANDS. 


The Commissioner of Crown Landg has the honour to recommend to the Executive 
Council that the following regulations be made under “ The Ontario Fisheries Act, 1885,’” 
namely :— 


1. That leases granted for the purpose of conveying the fishing rights pertaining to 
public lands adjoining the rivers, streams and lakes of the Province, shall be for the 
depth of one chain inland from the water’s edge. 


2. Such leases shall be granted as far as practicable to responsible parties, able and 
willing to improve the lakes and rivers and guard them well. Applicants having in view 
the personal use and enjoyment of the fishing rights to be generally preferred to such as 
may offer higher rents with a view to farming or sub-letting the right to fish. Care to be 
taken that residents in the Province be allowed to enjoy a due proportion of the fishing 
rights. 


3. That the valuation of the lands for rent shall be based on the character and 
condition of the rivers, streams and lakes which they adjoin, as made known to the 
Department of Crown Lands by reports of official Inspectors or private. individuals, all 
such reports to be considered confidential, and not to be communicated to other parties 
without the express authorization of the Commissioner of Crown Lands. Offers made by 
applicants for leases not to be communicated to other applicants. 


4. That leases of lands made and granted under the provisions of “The Ontario 
Fisheries Act,” shall not be held to convey the right to work any mine that may be found 
on such lands, or to cut any timber thereon. 


5. That licenses and permits to fish shall be granted upon the payment in advance of 
such fees as the Commissioner of Crown Lands may from time to time determine, and 
shall be valid until the close of the angling season of the year in which it is granted. 


6. That excessive or wasteful fishing or killing of fish shall involve the cancellation 
of the lease, license or permit covering the waters in which it has taken place. 


7. That it be obligatory upon any person who has no domicile in the Province of 
Ontario, and who desires to fish in the rivers, streams or lakes under the control of the 
Province, to procure a permit or license to that effect from the Commissioner of Crown 
Lands before beginning to fish. 


j 
| 
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8. That no person shal], except under authority of a fishery lease, fishing license or 
permit, fish for, catch or kill any fish in any inland lake, river or stream adjoining the 
ungranted lands of the Province. 


9. That no person shall, without lawful authority, fish for, catch or kill, by any 
device or means, any fish during their spawning time, or disturb or destroy their spawn 
or spawning-beds. 


10. That it shall not be lawful to fish for, catch or kill brook trout, salmon trout, 
white fish, bass, pike, pickerel, maskinongé, tulibee, grayling, herring or perch, in any 
inland lake, river or stream under the control of the Province, by any device or means 
other than by hook and line, or angling, except in waters leased or licensed for the express 
purpose of net-fishing. | 


11. That it shall not be Jawful to use any explosives, or chemical material, or com- 
pound, for the purpose of killing or catching fish, 


12. That fishing by torch-light, or other artificial light placed in or above the water, 
is prohibited. 


13. That no person shall fish for, catch, kill, buy, sell, or have in possession any fish 
at times when the taking or killing of fish is prohibited by lawful authority. 


14. That parties holding leases under the provisions of ‘‘The Ontario Fisheries Act” 
shall not have any recourse against the Government of the Province for any hindrance to 
their use and enjoyment of the fishing rights pertaining to the lands leased, by the 
operation of any law enacted or that may be hereafter enacted by the Parliament of 
Cafiada, or by any action of the Government of Canada, or any person employed there- 


under. 
a 


15. It shall not be lawful to use or set in any of the inland rivers, streams or water 
courses within the Province, any net, rack, trap, weir or obstruction for the purpose of 
catching fish, or whereby the free passage of fish up and down the same may be obstructed 
or prevented, 


16. The catching, killing or molesting of fish when passing or attempting to pass 
through any fishway or fish-pass, or in surmounting any obstacle or leaps, the use of any 
invention to catch, kill or molest fish in the mill-heads and water-courses appurtenant 
thereto, are hereby forbidden. 


17. It shall not be lawful to put into any waters in any inland river, stream or lake 
in the Province where fish are taken, any offal, blood. putrid brine, putrid fish or other 
deleterious substance, and all fish offal or filth of any description whatsoever accruing 
from the catching and curing of fish, shall be burned or buried twenty yards distant from 
the water’s edge of said river, stream or lake. 


Close Seasons. 


It shall not be lawful to fish for, catch, kill or have in possession : 

Speckled Trout, between the 15th September and Ist May. 

Pickerel (Doré), between the 15th April and 15th May. 

Bass and Maskinongé, between, the 15th April and 15th June. 

White Fish and Salmon Trout, between the 1st November and 30th November. 


T. B. PARDEE, 


Commissioner of Crown Lands. 


Department of Crown Lands, 
Toronto, 5th May, 1887. 
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APPENDIX No. 13. 


Rep Rock, Nepicon River, 
16th December 1887. 
The Honourable 
THE COMMISSIONER OF Crown LANDs, 


Toronto. 


Srr,—I beg most respectfully to submit my report, as Fishery Overseer for River 
and Lake Nepigon and adjacent inland waters, for the past season. 

The only mode of fishing that has been carried on here was by angling with artificial 
fly, or by hook and line with bait, more particularly the former, indeed, “almost entirely 
so; no attempt has been made to fish with nets or other means for the purpose of sale or 
profit, and no destruction of fish by any illegal methods has taken place ; the laws and 
regulations have been fe ey well observed by anglers, who have, during the past 
season, visited these waters. 

A greater number than for some years past visited the Nepigon this last season for the 
purpose of angling ; all duly made application for and were granted special permits in 
accordance with instructions from your department ; one hundred and two (102) persons 
made application for and received special permits to fish ; of this number, seventy-three 
were issued to residents of the United States, two to gentlemen from England, and 
twenty-seven to inhabitants of our own Province. Thesum of three hundred and seventy- 
five dollars ($375.00) was collected for permits issued, all of which, along with state- 
ments, permit books, etc., have been forwarded to the Department at Toronto. 

The varieties of fish found in River and Lake Nepigon comprise principally, brook 
or speckled trout, which run to a large size, up to seven pounds in weight, and are of a 
splendid quality, frequenting mostly the pools at or below the many rapids on the stream, _ 
as well as in all streams flowing into the large Lake Nepigon. Lake trout are found in- 
abundance in Lake Nepigon, and also frequent the lake-like stretches of the river. 
White fish abound in all of these waters ; other varieties, such as pickerel, perch and 
jackfish or pike, are found in different localities, more so about the mouth of the river 
and out-lying waters. 

I have every reason to believe that each succeeding year will see an increased 
number of anglers coming to the Nepigon, and I know it is the earnest wish of every 
gentleman who loves to cast a fly, that your Government would jealously guard this noble 
and beautiful stream from the nets, etc. of the spoiler. 


With the greatest respect, 
Your obedient servant, 


(Signed) NEWTON FLANAGAN, 
Fishery Overseer. 
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APPENDIX No. 14. 


BraumarRis, 15th December, 1887. 
‘To the Honourable 
‘COMMISSIONER OF CROWN LANDS, 


Toronto. 


Sir,—I have the honour to transmit to you my annual report respecting the fisheries | 


in the district over which I am overseer. 

During the past season anglers as a rule have met with fair success, but the supply 
of bass and pickerel does not come up to that of a few years ago; this is accounced for 
by the yearly increase of visitors to this District. 

The practice of netting is on the decrease, and my confiscation of several nets has 
been the means of stopping many who formerly were in the habit of using them. 


Spearing on the spawning beds is one of the greatest sources of destruction of fish; this . 


mode of obtaining fish is of rare occurence on Lakes Muskoka, Rousseau and St. Joseph, 
but is practised to some extent on Trading, Peninsula, Mary, Fairy and Vernon Lakes, 
and in most warters where salmon trout are plentiful, and although I have been most 
anxious to secure a conviction and have spent many nights on the lakes for that purpose, 
1 regret to say 1 have been unsuccessful. 

Mill owners, as a rule, are now using all necessary precautions to prevent, the 
escape of saw- -dnst and mill rubbish into the lakes and rivers. 


The seasons for taking fish are fairly observed, with the exception of those who . 


make a practise of spearing. The varieities mostly destroyed by this means are salmon 
trout, speckled trout and white fish. I may mention that the varieties of fish met with in 
this District are :— 
: Lakes Muskoka, Rousseau, Joseph and adjacent waters—Bass, ier salmon 
trout, white fish, herring and perch. 

Lakes Vernon, Fairy, Peninsula and Mary, principally salmon trout. 

Trading Lake—Salmon trout and speckled trout. 

Moon and Musquash Rivers and coast of Georgian Bay—Bass, pickerel and 
maskinongé. 

All the inland waters in this district are invested with suckers and ling, which, 
‘during the spawning season, feed principally upon the spawn of other fish. 

To look after the fisheries of this district thoroughly would occupy one’s entire time 
and would consequently incur considerable expense. My object has been to endeavour 
to put down existing evils, at the same time incurring as little expense as possible. 


I am, Sir, 
Your obedient servant, 


(Signed) JOHN H. WILLMOTT. 


ris 
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APPENDIX No. 15. 


_ LAKEFIELD, 28th December, 1887. 
‘To the Honourable 
THE OoMMISIONER OF CROWN LANDs, 


Str,—I have the honour to submit herewith my first report in connection with 
fisheries under and within my inspectorate. 

Since my appointment in August last, I have visited officially a large portion of the 
district under my charge, and find that the laws relating to the regulations of the fisheries 
are fairly well observed. No violations of the law have come directly under my notice but I 
have reason to believe that fishing with the aid of the Jack Light and spear, and even 
with dynamite, have been practised and may yet be practised to a very limited extent. 

The varieties of fish abounding in the back lakes of the Peterboro’ district are 
principally bass, maskinongé, salmon trout and brook trout. 

Since my appointment last August I have received the sum of $20 for fishing 
permits, which amount I forwarded you. 

In closing my necessarily brief report I can give you the assurance that so far as 
possible the laws and regulations relating to the fisheries of this district will be strictly 
and impartially enforced. 


I have the honour to be, Sir, 


Your obedient servant, 


(Signed) F. J. MOORE, 
Fishery Overseer. 
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APPENDIX No. 22. 


Number of Patents issued by the Patents Branch during the year of 1887. 


Babe eae iavc Wlerey, Heserve) . ....... weap d= Se. aie fea 52 
lg 8a 6 hee ae eee aN eRe MP ec ca se <. « <9 ET A se we ape 310 
te Sah, erica? clay ticgche: © | «+>»: <) 34304 CRM are cate ates stay Ethan 221 
Preareneouinder oA crowlecO....).-.. .. 0aemeeeeoee |. lo Loans 258 
Ce a Aas acai dae eles RR Le «ala RD TA Cane bara 148. 
5 MESO CPR SO ee Si a G2 ce ee 109 
Licenses of Occupation.... 3 

EL Oba eves 5 he oie Bee es al a och a ee os 2 ble e a orale a Tee 


AUBREY WHITE, 


Assistant Commissioner, 
ARTHUR: J. TAY LOR; 


Chief Clerk in Charge. 


DEPARTMENT OF Orown Lanps, 
Toronto, 31st December, 1887 
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APPENDIX No. 23. 

STATEMENT OF THE NaMeES OF CANDIDATES WHO HAVE PASSED THEIR EXAMINATIONS 
BEFORE THE BoarD OF EXAMINERS OF LAND SURVEYORS FOR ONTARIO, DURING THE 
YEAR 1887. - 

PRELIMINARY CANDIDATES PASSED. 
Louis Rorke, | Albert Dyke Griffin. 


Thomas Herbert Taylor. Robert Kirkpatrick. 
Abel 8S. Weekes. 


FINAL CANDIDATES PASSED AND SWORN AS PROVINCIAL LAND SURVEYORS. 


Herbert Joseph Bowman, Graduate| James Henry Kennedy, Graduate 


School of Practical Science. School Practical Science. 
Joseph Philippe Baby Casgrain,D.L.8.| William Lyon Mackenzie. 
Henry Lionel Hsten. Vaughan Maurice Roberts, D.L.S. 


Practical Science. Arthur Meyer Bowman, Graduate 
John Richard Odlum Vicars, D.L.S. School Practical Science. 
Hugh Burnet, D.L.S. Robert Laird, Graduate School 
Eder Eli Henderson, Graduate ‘Practical Science. 

School Practical Science. Edward Joseph Rainboth, D.L.S. 
Frederick Henry. John Stewart, D.L.S. | 


Owen McKay, Graduate School im Frederick John Ure. 


The Board of Examiners of Land Surveyors, for Ontario, meets at the office of the 
Commissioner of Crown Lands, on the first Monday in each of the months of April and 
November, in every year, unless such Monday be a holiday (in which case they shall meet 
on the day next thereafter, not being a holiday). Section 6, Chapter 152, Revised 
Statutes of Ontario of 1887. 


PRELIMINARY EXAMINATION. 


All persons, with the exception of Graduates of the Royal Military College at 
Kingston, and of the Ontario School of Practical Science, before they can be apprenticed 
to a Provincial Land Surveyor, must pass a satisfactory examination before the Board of 
Examiners in the following subjects: Penmanship, Orthography, Fractions, Decimals, 
Square Root, Logarithms, Algebra (including Equations to the first degree), Euclid 
(first four books), Plane Trigonometry, the Rules for Spherical Trigonometry, Mensura- 
tion of Superficies, the use of Ruling Pen and construction of Plain and Comparative 
Scales. 


FINAL EXAMINATION. 


Final Candidates, before obtaining a License to practise, undergo a strict and search- 
ing examination before the Board of Examiners in the following subjects, viz.: Geometry, 
including the first six books of Euclid (with the exception of the last thirteen propositions 
of the Fifth Book) ; Algebra, including Progressions, Plane and Spherical Trigonometry 
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Mensuration of Superficies ; Laying out and dividing up of Land ; Descriptions by Metes 
and bounds for Deeds and other documents ; the Use and Adjustment of Surveying and 
Levelling Instruments ; the laying out of Curves ; Practical Astronomy, including finding 
of time, latitude, longitude, Azimuth, Variation of the Compass, and drawing Meridian 
lines ; the Acts relating to the Survey of Lands in Ontario, the general Mining Act, the 
Registry Act (so far as it refers to Plans), the Municipal Acts, (so far as they relate to Roads 
Surveys and Drainage), the Ditches and Water Courses Act; the Theory and Practice of 
Levelling ; the Principles of Evidence; Drawing of Affidavits ; Taking of Field Notes 
and Preparing Plans ; the Rudiments of Geology and Mineralogy, and the Sufficiency of 
their Surveying Instruments. 


AUBREY WHITE, 
Assistant Commissioner. 
GEORGE B. KIRKPATRICK, P.L.S. 
Chief Clerk in Charge. 


DEPARTMENT OF Crown LANDs, 
Toronto, December 3lst, 1887. 
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SURVEYORS REPORTS. 


(Appendix No. 24.) 


TOWNSHIP OF LUMSDEN. 


District oF ALGOMA. 


Essex CENTRE, ONTARIO, 
December 12, 1887. 


Sir,—In compliance with your instructions bearing date May 31st, 1887, I have 
made a survey of the Township of Lumsden, in the District of Algoma, and I have the 
honour to report thereon. . 

I travelled by rail to Chelmsford Station, on the Canaadin Pacitic Railway, 
thence by bush road through the township of Rayside, to the township of Lumsden. I 
found the north boundary of Rayside, and a post marking the north-west angle of lot 
four. Taking an observation of Polaris at this point I retraced the north boundary east 
across lots numbers four and three, further east I could find no trace of the line. From 
the post at the north-west angle of lot number two I produced the line due east eighty 
chains and twenty links ; the width given for lots one and two in the township of Ray- 
side. Being unable to find the post marking the north-east corner of the township of 
Rayside I planted a post in the proper place for the south-east angle of the township of 
Lumsden. Thence I proceeded with the survey running such lines and planting such 
posts as directed in my instructions. 

The surface of the township is very irregular, swamps and extensive elevations of 
bare rock alternating. 

There is but very little arable land south of the fourth concession. The country has 
been run over by fire. Thereare no settlers in the township. The timber is of very little 
importance, and in a small section of the eastern part of the township I found a few scat- 
tered pine of fair quality. 

I could find no indications of minerals of any importance. The prevailing class of 
rock is gneiss. 

The Vermillion river crosses the township through the third and fourth concessions. 
A few small lakes are found at the north and west of the township, but the percentage of 
water surface is very small. 


Accompanying are plans and field notes prepared in accordance with instructions, 
Respectfully submitting the above. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) JAMES 8. LAIRD. 
Provincial Land Surveyor. 
The Honourable T. B. PARDEE, 
Commissioner of Crown Lands, 
Toronto. 
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(Appendix No. 25.) 
DISTRICT OF ALGOMA. 


TowNSHIP OF FOSTER. 


PENETANGUISHENE, ONTARIO, 
November 9th, 1887. 


Srr,—I have the honour to submit my report of the survey of the township of Foster, 
-in the district of Algoma, surveyed according to your instructions, bearing date 31st day 
of May last. 

I was obliged to deviate to some extent from your instructions regarding the point 
of commencement of my survey. Instead of commencing at the south-east angle as 
directed, I started my survey at the south-west angle. 

I trust the following explanation will be deemed satisfactory for my departure from 
my written instructions. 

After a diligent search for the point on Long Lake—an expansion of White Fish 
River, where Salter’s second meridian line crosses. I failed to discover a trace 
trace of the line, the country on both sides of the lake being burnt over. I retraced my 
steps, and returned with my party, examining the shores closely, as we passed along near 
the west end of the lake, I discovered a well blazed line, running due north ; I found this 
to be the easterly line of an Indian reserve. I followed this up as far as it ran and about | 
two miles farther north I found the post marking the south-west angle of the township. 
Taking an astronomical observation here, I ran a trial line due east to hit the post planted 
at the south-east angle of the township ‘by Salter—a distance of five miles, seventy-one 
chains and seventy-eight links brought me opposite this post ; and ata distance of five 
chains and ninety-five links due north from it ; correcting according to this offset, and the 
distance chained, the bearing of the south boundary is south eighty-nine degrees and seven- 
teen minutes east astronomically. 

The lot posts were duly planted on the corrected line, the chaining being from the 
west to the east. 

I retraced and reblazed that part of Salter’s second meridian line south of Lac Penage, 
the portion north of the lake I found had been previously re-run, this portion was chiefly 
brule. 

As will be seen by inspection of the timber map, the township throughout its 
entire extent is well timbered, white and red pine being very abundant, generally of a 
medium size and fair quality. The other kinds of timber are maple, birch, elm, ironwood, 
hemlock, tamarac, and cedar, all of excellent quality. 

The surface of the township is broken by high and prominent ridges. There isa 
rough and broken country on concession five and six, adjoining the Vermillion River. 
There i is a Small patch of burnt country in the north- east and north- west corners of the 
township. 

With the exception of the sixth concession, the soil of which consists of a stiff white 
clay, the township is well adapted for farming. The soil is excellent, consisting of sandy 
and clay loam. An abundance of excellent timber. It is well watered by numerous 
creeks and lakes. It is easy of access by means of the Canadian Pacific Railway, which 
passes within two miles of the north-west corner. 

Two rivers of considerable extent, the Vermillion and Spanish are found within its 
limits. ‘The former is a navigable stream, averaging a width of four chains, with a depth 
of from seven to eight feet. There are falls and rapids on lots numbers five and six, con- 
cession six, and lots number ten and eleven, in concession five. It runs a distance of three 
and a half miles in the northerly part of the township, its course being slightly south of 
west and discharges into the Spanish river on the east boundary, at concession five, lot 
number twelve. 

The Spanish River crosses the north boundary about ten chains from the north-west 
angle, and running in a south-westerly direction, crosses the east boundary at the line 
between the fifth and sixth concession. 
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The water in the lakes is deep and clear, containing an abundance of fish, principally 
black bass. 

In many places in the township copper and iron pyrites were found. There were 
also some slight traces of galena met with. A few specimens of an hematite were found, 
but no magnetic iron ore. 

The variation of the compass was uniform throughout, being 3° 51’ west. 

_ There being no squatters or improvements of any kind, no inspection returns will be 
required. As regards natural history, I may remark that beaver are found in consider- 
able numbers, moose are found also, and bears of course; and mink are numerous on 
Vermillion River. 

The plan, field notes, with timber map of the township, accompany this report. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) FRANCIS BOLGER, 
Provincial Land Surveyor. 
The Honorable T. B. Parpsns, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 26.) 
DISTRICT OF ALGOMA. 
TownsHIp oF HyMAN. 


GLENCOE, ONTARIO, 
November 15th, 1887. 


Sir,—In pursuance of your instructions, dated the 31st day of May, 1887, tosurvey . 
the township of Hyman, in the district of Algoma, into lots of 320 acres each I have 
the honour to submit the following report :— 


Leaving Glencoe on the 27th day of July, I went by rail to Toronto and Owen Sound, 
thence by boat to Algoma mills, and again by the Canadian Pacific Railway to camp 
number forty, about two and a half miles from the south-east corner of the township. 
There we packed into the township along Spanish River, and took an observation for lati- 
tude and a azimuth on the east boundary at the north side of the Spanish River, on the 
night of the second of August, and commenced the actual survey of the township on the 
following day, running as a base line, connected with this observation, the line between 
- the first and second concessions. I took two other observations during the progress of 
the work to secure accuracy, one on lot number seven, concession one, on north side of 
the Spanish River, on the night of the 13th of August, the second, on line between 
lots numbers six and seven, in the fourth concession, on the night of the 25th of August. 
The places of observation are shown on the index map of field notes. 

The instruments used were Stanley’s six-inch transit theodolite reading to twenty 
seconds, a five-inch compass of Gurley’s make, and steel band chain. 

The southern part of the township is traversed by the Spanish River, a stream 
varying in width from one to six chains, and having many rapids and falls, the largest of 
which are on lot one, in the first concession, and which will furnish good water power for 
mills. Falls of considerable height, (some fifteen feet), are also found near the north-east 
angle of lot nine, in the first concession. The river enters the township on the south 
boundary, near the line between lots numbers eleven and twelve ; it then has its course in 
a north-easterly and easterly direction, through lots numbers twelve, eleven, ten, nine and 
eight, and part of seven, in the first concession, and lots seven, six, five, four and part of 
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three, in the second concession. From this point the course is south- easterly, through 
lots three, two, and part of one, in the second concession, and part of lot one, in the first 
concession, leaving the township on the east boundary. 

The township north of the river is watered by two large creeks, fon fifty links to 
one chain in width. The westerly one would be of sufficient size to float logs at almost 
all seasons of the year; it enters the township on the north boundary, on lot number 
twelve, and runs in a southerly and easterly and south-westerly direction, entering the 
Spanish River on lot number ten, in the first concession. The easterly creek, somewhat 
smaller, enters on the north boundary on lot number five, it thence runs in a south-easterly 
direction, leaving the township on the east boundary near the centre of the third 
concession. 

The country to the south of the Spanish River is hilly and rocky. The timber has 
been burnt from this part of the township, apparently some six or eight years since, with 
the exception of a few small patches, where some fairly good pine is found. The part 
burned is now grown over with second growth of poplar, birch and pine. 

On the north side, and in close proximity to the river the country is somewhat 
broken by rocky ridges, but towards the northern part of the township it becomes more 
rolling and level. This district north of the river is all green bush, the timber being 
pretty generally mixed and tolerably uniform throughout, with the exception of sma 
areas where cedar, tamarac and spruce predominate. 

The timber is chiefly pine, spruce, balsam, cedar and birch. There is considerable 
good pine of marketable quality in the township. 

Near where the westerly creek above mentioned crosses the line between the first and 
second concessions, on lot number ten is a splendid mill site. The falls being thirty feet 
or more in height. : 

The soil is chiefly sandy with many rocky exposures. ‘Towards the north-west part 
of the township the soil becomes more of a sandy loam and in places clayey.. 

The township will be chiefly adapted for grazing, and is well watered with numerous 
streams. 

On some of the rocks along the line between lots numbers six and seven, across ane 
fourth and fifth concession, ray some of the rocks on the line between the fourth and fifth 
concession, to the east of the line between lots number six and seven, there is some little 
show of mineral. 

The township is easy of access from the Canadian Pacific Railway line, and for the 
most part, along the river and creeks, roads could be made at no very great expense. 


All of which is respectfully submitted. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed.) RICHARD COAD, 
Provincial Land Surveyor. 
The Honourable T. B. Parpzs, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 27.) 
DISTRICT OF NIPISSING. 


OUTLINE OF TOWNSHIPS AT THE HEAD OF LAKE TEMISCAMING. 


HALIBURTON, ‘ONTARIO, 
November 23rd, 1887, 


Str,—I have the honour to submit the following report on the survey of outlines of 


townships, north coast of Lake Temiscaming, in the District of Nipissing, surveyed — 


under your instructions of the 23rd day of May, 1887. 
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Leaving Haliburton on the 9th of June and getting to my destination on the 14th, 
I commenced the survey on the morning of the 15th of June, and completed same on the 
10th of October, returning to Haliburton on the 17th of that month. 


I commenced my survey at north-west angle of township number one on my last 
year’s work, now called the township of Bucke, and carried on the survey in 
accordance with instructions. The lines being run east and west and north and south 
astronomically, and posts planted every mile on the north and south lines, and every half 
mile on the east and west lines. The townships are numbered as per plan, and the lines 
were run in the following order :— 


South boundary of township nine. 

West boundary of township nine. 

Boundary betweeen township nine and ten. 

West boundary of township ten. 

Boundary between townships ten and eleven 
West boundary of township eleven. 

Boundary between townships eleven and thirteen. 
Boundary between townships thirteen and fourteen. 
Boundary between townships thirteen and fifteen. 
North boundary of township fourteen. 

East boundary of township fourteen. 

East boundary of township fifteen. 

North boundary of township fifteen. 

North boundary of township sixteen. 

Boundary between townships twelve and thirteen. 
Boundary between townships fifteen and sixteen. 
Boundary between townships twelve and sixteen. 
South boundary of township twelve. 

West boundary of township twelve. 

West boundary of township sixteen. 


The details of survey will be found in the field notes and on the plan. 


Numerous observations were taken as the work progressed, although only a few are 
shown inthe notes. The magnetic declination varied from six to ten degrees west. The 
lines were run with a transit, well cut out and well blazed, and all posts protected by 
stones when they could ke had. 


The courses given to bearing trees ‘are magnetic. I am glad to be able to report 
nearly the whole of the townships outlined as good agricultural land, the soil being gene- 
rally clay, and for the most part free from stone. The land is more rolling and higher 
than the tract of land south and east, outlined last year. There are some sandy ridges 
and sandy flats also, and there are numerous high hills, composed altogether of rock, but 
generally speaking the rock is all in one place and the soil in another. Of the eight 
townships outlined, four-fifths of the whole area are good farming land, and they are all 
fit for subdivision. 

The timber where not burnt is generally spruce, tamarac, balsam, poplar, balm of 
gilead, white birch, and pitch pine. There is also cedar in many places and some good 
white pine, scattered through townships nine and ten and along the south boundary of 
township twelve. There is also some good pine in the north-east corner of township 
fourteen and extending to the north and east. The only black birch met with during the 
survey is ona tract a few miles in length on the boundary between townships twelve and 
thirteen, this tract of land is high and dry and the timber is the oldest met with north of 
Lake Temiscaming. Townships nine, ten, eleven and part of thirteen are well wooded, 
the principal timber being spruce, of fair size and good quality, and which will doubtless 
be valuable as timber limits at no distant day. The finest white spruce I have seen in 
Ontario is to be found on the west boundary of township twelve, on both sides of the 
~ Blanche River. . 


- 
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The greater part of townships twelve, thirteen, fourteen, fifteen and sixteen is “ brule” 
or burnt country, (tinted pink on plan), now grown up with poplar, white birch, cherry, 
pitch pine, etc., the date of the fire being about sixteen years ago. In most places the — 
brush is very thick and difficult to get through, but in many places the brule is open and 
grassy. 

The tract of country outlined is comparatively level, but there are many rocky hills 
of considerable elevation—notably one on the south boundary of township twelve, on lots . 
four and five, which is about five hundred feet over the general elevation of the country, 
and from which the country can be seen in every direction for a distance of from twenty — 
to forty miles. Along the north boundary of township fourteen there are some high 
hills and the country to the north of this is mountainous and rocky and unfit for — 
settlement. 

The geological formations are Huronian and the Trenton limestone, excepting in town- 
ship sixteen, where the Laurentian occupies a strip about two miles in width. 


J found no traces 6f minerals ; but quartz veins are very numerous, and copper has 
been found to the north of township fifteen. 


The country may be said to be well watered by streams; the Blanche River, with 
its branches and tributary creeks draining almost the whole area. 


There are numerous falls and rapids affording excellent mill privileges on the Blanche 
and its branches. The first from Lake Temiscaming, (about four feet), occurring in town- 
ship thirteen, about a mile below the east branch ; after passing the fourth concession of 
township fifteen they are of frequent occurrence, and vary in height from ten to sixty feet; 
the highest being on the south branch, near the boundary between townships twelve and 
thirteen. 

Wahbees’ creek extends through township ten, and has it source near the Montreal 
River. a 

There are no lakes except those shown on the south-west corner of township nine 
and to the north of township fourteen. 

The weather was exceedingly warm in July, and during this month rain fell almost 
every day. August and September were fine, and Octdber to the close of the work was 
wet. The only time during the whole season that fire would run was towards the end of 
September. 

Our first frost was on the morning of the 26th of August, and the next on the 24th 
of September, after which the nights were cold. 


There being no settlers within the territory outlined, I cannot speak of the crops, and 
can add nothing to my remarks in last year’s report. 


The facilities for settlement also remain unchanged. In conclusion I may say. that. 
there are at least two townships of excellent level land west of townships ten and eleven, 
which I could see from the hills at the north-west angle of township nine and south 
boundary of township twelve. And I am of the opinion, that there would still be, west 
of these ‘two, another tier of townships which could be extended north to the west of 
townships twelve and sixteen, and east to the north of townships fifteen and sixteen. 


It is probable that there are one thousand square miles in this tract of good land north 
of Lake Temiscaming, between the Provincial boundary and the Montreal River. 


Herewith I send plan and field notes of survey. 


I have the honuor to be, Sir, 
Your obedient servant, 


A. NIVEN, 
Provincial Land Surveyor. 
The Honourable T. B. Parpszs, 
Commissioner of Crown Lands, 
Toronto. 
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(Appendix No. 28.) 
DISTRICT OF NIPISSING. 


TOWNSHIP OF EDGAR. 


— CoLLINewoop, OnTaRio, 
December 28th, 1887. 


Si1e,—I have the honour to submit the following report on the survey of the township 
of Edgar, in the district of Nipissing, in accordance with your instructions, bearing date 
the 31st day of May, 1887. 

I commenced the survey at the north-east angle of the township, and worked south- 
erly and westerly from this point. 

The Petewawa River flows across the township from west to east. The country 
north of this stream is rocky and mountainous, with very little covering of soil, and the 
timber has nearly all been destroyed by fire, the only exception being a limited portion 
towards the west boundary. 

The country south of the river is much less rugged and broken, and a fair percentage 
of it might be utilized for grazing purposes and even for the growth of cereals if kept well 
manured, as evidenced by the very good oats and root crop, to be seen growing on Stuart 
& Grier’: depot farm, near the south-eastern part of the township. Here, too, the 
numerous fires that have swept over the country have left but little green timber. The 
usual growth of small poplar and birch is everywhere met with on the brule. [ endeavored 
to retrace the timber limit lines, but, owing to the fires, I was unable to do so with any 
degree of accuracy. | 

No minerals of any value were found during the progress of the work. 

A waggon road leads from McKay Station, on the Canadian Pacific Railway to 
Stuart and Grier’s farm, the Petewawa being crossed on a floating bridge. This could be 
made a very fair road with a moderate outlay of money, and well deserves the attention 
of those engaged in that branch of the service. 

Very few lakes are to be found in the township. Lake Rouge, near the north-west, 
and Lake Traverse, on the west boundary, being the largest. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) EH. STEWART, 
Provincial Land Surveyor. 
The Honourable T. B, PARDEE, 
Commissioner of Crown Lands, 
Toronto, 


(Appendia No. 29.) 
DISTRICT OF NIPISSING. 


TowNSHIP OF ANGLIN. 


SARNIA, ONTARIO, 
October 17th, 1887. 


Srr,—I have the honour to report that in accordance with your instructions, dated 
the 3lst day of May last, [ have completed the survey of the township of Anglin. 

I commenced the survey by taking an observation of Polaris at the post on the west 
boundary between the fourth and fifth concessions, which I ran N.69° 08’.20"E., making 
it the base of the survey, laying off the various side roads and concession lines, in 
accordance with the instructions and projected plan. 
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The whole township with the exception of a few small patches has been overrun by 
fire at different times, destroying all the valuable timber. It is now covered with a dense 
growth of poplar, cherry, etc. 

The general character of the township is hilly, some of the hills are of considerable 
height. 

That portion lying to the south of Crow River, and south and west of Lake Lavielle, 
is a light, sandy soil, tolerably free from rocks and stones, The timber being mostly 
poplar. 
ae The portion south of Lake Lavielle is rocky and stony, hardwood land with some 
good pine. 

The balance of the township is light sandy soil, generally stony, and mostly burnt 
country. I have shown as nearly as possible, on the timber tracing, the tracts of green 
timber, 

In the north-eastern part of the township, I found a number of old clearings, which 
have been abandoned by the lumbermen and are now grown up with cherry, birch and 
poplar. 

On the whole there is very little timber of any value left in this township. 

It is well watered by numerous streams and lakes. The principal streams being the 
Little Madawaska, in the northern part, and Orow River in the southern part of the 
township. 

The only lake of any importance is Lake Lavielle, which extends from lot number 
fourteen to lot number thirty-seven, in the third concession, a distance of about six miles, — 
and from the sixth concession it extends south into the township of Dickson. 


I saw no valuable minerals. The geological formation is Laurentian. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) THOMAS BYRNE, 
Provincial Land Surveyor. 
The Honourable T. B. Parpss, 
Commissioner of Gebintn bene 
Toronto. 


(Appendix No. 380.) 
DISTRICT OF NIPISSING. 
TOWNSHIP OF WHITE. 


PETERBORO, ONTARIO, 
November 29th, 1887. 


Sir,—I have the honour to submit herewith the field notes and plan of survey 
of the township of White, performed under your instructions of the 31st May, 1887. 

The township is situated in the valley of the Petewawa River, which flows through it 
in a southerly and easterly direction. 

The river flows over a rocky bed, rapids following one another in close succession 
from where it enters the township to Lake Traverse, which is crossed by the east 
boundary. 

There are various improvements on the river such as slides, dams, chutes, etc. 


The banks are generally low and rocky, in a few instances marshes extend out several 
chains from the river on either side. These are generally flooded by back water from the | 
dams, but this season were, owing to the continued drought, quite dry when I saw them in 
July and August. 
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The White Partridge River takes its rise south of the township, crossing the south 
boundary on lot number thirteen and enters the Petewawa on lot number twelve, on con- 
cession ten. Itis joined by Javielle creek, on lot number eleven, cocession five, which rises 
inthe township of Anglin. 

Both streams are used for the passage of sawlogs and timber, the latter mostly com- 
posed of red pine, and of small average. 

The only other stream of any importance in the township is the Little Madawaska, 
which crosses the east boundary in concession two and enters Lake Traverse on lot num- 
ber thirty-four, concession six. It also is used for the passage of logs, etc. : 


All the country lying south of concession lines twelve and thirteen, and east of side- 
lines twenty-five and twenty-six, is almost destitute of timber, being a white sandy plain, 
covered with jack pines, small poplars, whitewoods, ete. The northerly and north-westerly 
part of the township is generally rough and broken, and in places covered with a thick 
growth of small poplar, birch, alder, willow, ete. 

The corresponding southerly and south- -westerly part is for the greater i flat, a 
flat county except along Lavielle creek, where it is rocky and broken. 


There is a fairly good patch of land commencing at the junction of White Partridge 
River and the creek aforesaid along the west side of the former, to the south boundary. It 
extends back from the river about one-half mile, and is covered with green mixed bush, 
of which pine, birch and balsam form the major part. 

There is little hard wood except a small patch on concession fourteen, from lot 
number thirty-one to the east boundary and in a few other isolated spots, as shown in 
field notes. 

But a comparatively small proportion of the township escaped the destructive fire which 
swept over the district some twenty years ago, as the blackened and charred pines that 
still remain towering above the dense tracts of poplar and willow brush amply attest. 


The swamps are generally level and comparatively dry. The bush in them is mostly 
composed of tamarac and spruce, averaging up to twelve inches in diameter, and is in 
places of fair quality. There are afew swamps yielding stunted cedar of no value. 


The soil in these swamps is generally of alluvial mould, on clay and sand bottom, 
and by drainage might be rendered suitable for excellent pasturage. 

On the uplands and slopes the soil is of a sandy character, mixed occasionally with 
red and brown clay, sand and gravel in places, the whole resting on stiff clay, sand, 
gravel and on rock beds. 

Large granite boulders are thinly scattered over the township, and stony tracts are 
also met with. 

The lakes, which are not numerous or large, are of clear deep water, and it is said 
are not over abundantly stocked with fish of any kind. 

Little if any game was seen during the survey. Several springs of cool clear water 
are in the township, which notwithstanding the unprecedentedly hot and dry summer, 
never failed in running water. Owing to the ravages of the destructive fire referred to 
no reliable traces of any former survey were discovered. 

Frequent disturbances of the magnetic needle have been observed, especially in the 
easterly part of the township. 

The general magnetic variation is 8°.06°. 40” west. Of the total area of the township 
about thirty per cent. may be rendered fit for the growth of the usual kinds of root crops, 
and a good proportion of the remainder made useful for pasturage, etc. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) J. W. FITZGERALD, 
Provincial Land Surveyor. 
The Honourable T. B. Parpss, 
Commissioner of Crown Lands, 
Toronto. 
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(Appendix No. 81.) 
DISTRICT OF NIPISSING. 
TOWNSHIP OF GARSON. 


WINDSOR, ONTARIO, 
November lst, 1887. 


Sir,—I have the honour to report that in compliance with your instructions, dated 
May 3lst, A.D. 1887, I have completed the survey of the township of Garson, in the 
district of Nipissing. 

I proceeded from Toronto by way of the Northern and North-western Railway to 
North Bay, on Lake Nipissing, thence by the Canadian Pacific Railway to Romford, in 
the township of Neelon. 


Here I retraced the line between lots four and five to the north boundary, in order to 
pack in supplies, etc., for the survey. 


I then retaced said boundary and made it the south boundary of the township of 
Garson. I ran my concession lines due east astronomically, commencing at the posts 
already planted on my east boundary. I also commenced my side lines eighty chains 
distant one from the other, and intersected the posts planted on my north bonndary by 
Provincial Land Surveyor, McEvoy. 

About fifty per cent. of this township may be considered fit for agricultural or grazing 
purposes, the soil being sandy loam with occasional patches of clay loam. . The remaining 
portion is gneiss or granite rock, with the former prevailing, | 

This township is remarkably free from small lakes, only one being found in the 
whole survey. Numerous small creeks were met with,'but on account of their low lying 
banks, could not, in my opinion; be utilized for “driving purposes.” 

There is a small area of brule at the south-east and south-west corners of the town ~ 
ship, covered with dead pine,-small birch, poplar, etc. The rest of the township is covered _ 
with spruce, balsam, maple, birch, cedar, tamarac, red and white pine. The two — 
latter are found in abundance throughout nearly the whole of the township. In the first 
five concessions they are exceedingly large and of excellent quality. Although there is a 
natural drawback in the way of shipping this timber on account of the smallness of the 
creeks, yet the country is so level between here and the Canadian Pacific Railway that. 
good roads could be built with little cost. 


No economic minerals were met with, and very little disturbance to the magnetic 
needle. 


Accompanying you will find field notes, plans, etc., all of which I trust will prove : 
satisfactory. | 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) JOSEPH DE GURSE, 


Provincial Land Surveyor. 


The Honourable T. B. Parpes, 
Commissioner of Crown Lands 
Toronto. 


(Appendia No. 32.) 
TOWNSHIP OF DYMOND. 


District oF NIPISSING. 


ToRONTO, ONTARIO. 
November 30th 1887. 


Sir,—I have the honour to submit the following report on the township of Dymond, 
District of Nipissing, surveyed by me this season, in accordance with the instructions 
received from your department, bearing date the 31st day of May, 1887 :— 


I commenced my first concession line at the post planted by Provincial Land Sur- 
veyor Niven for the north-west angle of lot one, concession one, and from this point ran 
- due east astronomically, planting posts at the intervals required by the instructions. All 
concession lines were run due east and west, and all side lines due north and south. 
As shown by the projected plan accompanying the instructions. 

In general terms, I may say, that this township is admirably adapted to agricultural 
purposes, the soil being chiefly good clay, and in places sandy loam, with clay sub-soil. 
Fully ninety per cent. of the land in the whole township is of excellent quality. All that 
part lying to the north-east of Wahbe’s Creek, with the exception of the stony ridge, 
shown on the accompanying plan, may be considered superior farming land—it being 
fairly level. The portion of the township lying south-west of Wahbe’s Creek is somewhat 
rolling, with a wet tamarac and spruce swamp in the north-west portion thereof, and a 
few small stony tracts in the vicinity of the south boundary. 

With these two exceptions all this part may also be considered excellent for farm- 
ing purposes. . 

Wahbe’s Creek, which enters the township near the north-west angle, and crossing it 
in a south-easterly direction, enters into Lake Temiscaming, has banks varying from 
ten to twenty feet in height, thus affording a fine channel for carrying off the water from 
the numerous smaller streams which drain the township. 

Chief among its tributaries is a stream of about equal volume, though not more than 
one-third its width, entering Wahbe’s Creek about three miles from the lake, This stream 
has a good water power on : lot number four, concession three. 

The timber throughout this township is small, and consists principally of spruce, 
tamarac, poplar, whitewood, cedar, and balsam, with some black birch, white oak, black 
ash, elm, and soft maple. The northerly portion was burnt over many years ago, and has 
now very little merchantable timber. A dense growth of underbrush covers nearly the 
whole township. 

I.found no economic minerals or indications of them. 

There are at present no settlers residing in this township, but a short distance from 
the mouth of Wahbe’s Creek isa “ fallow” of about two acres chopped—but not cleared 
or burnt. 

Judging from the character of the timber, the labour necessary in clearing would be 
comparatively light, and from the physical features of the country, the expense of 
opening up roads for settlement will be small, so that we may reasonably hope to see this 
township at no distant day the home of prosperous farmers, who will find a ready market 
for their produce a:ong the lumber merchants of the Ottawa. 

Accompanying this report are plans, field-notes of the survey. 


I have the honour to be, Sir, 
Your obedient servant, 


THOMAS B. SPEIGHT, 
Provincial Land Surveyor. 
The Honourable T. P. ParpgEs, 
Commissioner of Crown Lands, 
Toronto. 
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(Appendix No. 38.) 
DISTRICT OF NIPISSING. 


TOWNSHIP oF HARLEY. 


Parry Sounp, ONTARIO, 
November 4th, 1887. 


S1r,—I have the honour to report that I have completed the sub-division survey of 
the township of Harley, according to instructions received from your office, and dated 
May 31st, 1887. I commenced said survey at the post between lots numbers two and 
three, on the south boundary, when I observed Polaris at its eastern elongation on the 
night of July 25th, and ran line north through concessions one and two, and ran line 


east and west between concessions two and three, making it and the south boundary base — 


lines for work in the southern part of the township, and for the Pastis aie part I made 
line between concessions four and five my base line. 

The greater part of the south-west quarter of the township is spruce and tamarac 
swamp, and the south-east quarter is timbered principally with spruce and tamarac and is 
low land, but not wet, excepting in places where there is cedar. With the exception of a 
spruce, cedar, and tamarac swamp in the north-east corner, the northern half of the 
township is higher land than the south—with considerable poplar (the greatest part 


of which is dead) scattered throughout. There is also some’ scattered pine timber, but ° 


not enough for the requirements of a settled township. 

The soil is principally clay, but in places there are beds of round stones a few inches 
under the surface. 

With the exception ofa portion of the north-east quarter the township is drained by 
Wahbe’s Creek, said north-east portion being drained by Blanche River. © 

About seventy per cent of the township is fit for settlement. 


I have the honour to be, sir, 
Your obedient servant, 


(Signed) DAVID BEATTY, 
Provincial Land Surveyor. 


@ 


The Honourable T. B. Parpzs, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 34.) 
DISTRICT OF NIPISSING. 
TOWNSHIP OF BRETHOUR. 


FARMERSVILLE, ONTARIO, 
October 29th, 1887. 


Sir,—I have the honour to submit the following report of the survey of the town- 


ship of Brethour, i in the district of Nipissing, in accordance with instructions dated May — 


31st, 1887. 

I commenced the survey of this township by running the line in front of the second 
concession due east from Provincial Land Surveyor Niven’s post on the west boundary, 
and planted the lot posts at every half mile for ten lots—the eleventh being a fractionaya 
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one of about twenty-five chains width, and adjoining the boundary line between the 
Provinces of Ontario and Quebec. 


The magnetic declination varied from 84° west to 15° west generally, but in some 
parts, as concession six, it was much greater, and subject to fluctuations. 


The Blanche River flows through the south-west corner of the township, which point 
is about twelve miles from the head of Lake Temiscaming. 


There are two creeks, Otter Creek and Wrights Oreek, of from sixty to eighty links width, 
falling into the Blanche River. Otter Creek enters the township on the north boundary, 
flows in a sduth-westerly course, and leaves it at a distance of about one and a half miles 
from the north-west corner, to enter again at nearly the same distance from the south- 
west corner, flowing in a south-easterly course, and finally leaving the township one mile 
from the south-west corner. It empties into the Blanche one mile farther down. This 
ereek is free from logs, but shoaly, and is generally of a slow current. The bottom con- 
sists of clay and gravel. Wrights Creek enters from the Province of Quebec, at about one 
and three-quarter miles from the north-east corner and soon leaves again ; re-enters near 
the centre of the east boundary, flows south-westerly, and leaves the township with a 
southerly course, two-miles from south-east corner. This creek has been utilized in the 
past for “driving” and is now filled up with logs. It is free from shoals, and has a 
depth from two feet to five feet. Both of the creeks are navigable for small boats or 
canoes during the summer season until the first of July. Their water is muddy and 
similar to that of the Blanche River. Their banks have a height of fromtwenty to 
thirty feet in the southerly portions, but become more rugged and rise to a height of 
from fifty to seventy-five feet as you proceed up stream. Throughout almost the entire 


township there are numerous small creeks—the water of which was always found pure, 
There are no lakes. 


The surface of the country is flat to undulating, with a few hills at the northern and 
eastern portions. _ 

Thetimber consists chiefly of spruce, balsam, and tamarac, with scattered birch, 
cedar, and poplar along creeks. ‘There are very few pine, as will be seen by reference to 
the timber plan. An occasional black ash and water elm were seen. All the above- 
mentioned timbers reach a size of twenty-five inches. 

In the north-west corner there is a brule fifteen or twenty years old. This portion is. 
now densely covered with tamarac, spruce, balsam, poplar, birch and willow, of from one’ 
to three inches diameter. 

No economic minerals were met with. The soil consists of clay over the entire area 
of the township, with a thick covering of decayed vegetable matter, and loam in places. 
Rock was noticed in six or seven places—only in the form of hills rising to a height of 
from fifty to seventy-five or one hundred feet. 

The only real swamp of any extent lies in the first, second, and third concessions, and 


even this will be rendered valuable by drainage upon the opening of the county b 
settlers. : 


The township is essentially an agricultural one. 


I have the honour to be, sir, 


Your obedient servant, 


- : (Signed) B. J. SAUNDERS, 
Provincial Land Surveyor. 


The Honourable T. B. Parpszs, 
Commissioner of Crown Lands, 
Toronto. 
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(Appendix No. $5.) 
_ DISTRIOT OF NIPISSING. 


TOWNSHIP OF BUCKE. 


West Montrose, ONTARIO, 
- October 20th, 1887. 


Sir,—I have the honour to report, that in accordance with your instructions, dated 
May 31, 1887, I have completed the survey of the township of Bucke, in the district of 
Nipissing. 

I am glad to report that the greater part of this township is adapted for agricultural 
purposes—being a good clay soil, comparatively free of stone and rock. Roads could 
easily be made to nearly any lot in the township, and, as it is well watered with beautiful 
spring creeks, will make a very desirable location for settlement. 


There are no large streams in the township, the main creeks being a branch of 
Wahbe’s Oreek, called the ‘little Wahbe’s Oreek,” and Mill Oreek. The little Wahbe 
is about thirty links wide, enters the township on lot number one, in the third concession, 
and leaves it on lot four, in the sixth concession. 


Mill Creek enters the township on lot number eleven, in the first concession, and | 
enters into Lake Temiscaming from lot number fourteen in the second concession. 


There are only two small lakes in the township, which are traversed and connected 
with the lines of survey. 

The timbes generally along Lake Temiscaming, on concessions two, three, and four 
is cedar of excellent quality, the balance of the township is timbered principally with 
poplar, whitewood, tamarac, spruce, and balsam, with in places a thick maple under- 
growth. 

No indications of the presence of any minerals were observed. The geological for- 
mation is principally Huronian. 


Along Lake Temiscaming a number of settlers have entercd and taken up claims 
for settlement. On lots twelve and thirteen, in the third concession, C. C. Farr has a 
clearing of about thirty acres, with a very substantial hewed log house and barn on it. 
The crops on this clearing looked very well. C. C. Farr has also purchased the mill pro- 
perty and lot fourteen in the second concession from Mr. Piche. This property is a grist 
mill in good working order, and also a saw mill which willbe a great convenience to 
settlers. 

The best mode of access to this township at present is by way of Lake Temis-— 
caming Colonization Company’s steamers and tramways up the Ottawa River from 
Mattawa. 

Accompanying this report are plan and field notes of the survey, which I 
trust will meet with your approval. 


I have the honour to be, sir, 
Your obedient servant, 


(Signed) C. D. BOWMAN, 
Provincial Land Surveyor. 


The Honourable T. B. Parpzg, 
Commissioner of Crown Lands, 
Toronto. 


’ 
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(Appendix No. 36.) 


DISTRICT OF NIPISSING. 


TownsHipe or HILLIARD. 


EGANVILLE, ONTARIO, 
October 28th, 1887. 


Sir,—I have the honour to submit the following report of the survey of the Town- 
ship of Hilliard, surveyed under your instructions, dated May 31st, 1887. 

I proceeded by way of Mattawa and Lake Temiscaming, taking the L. T.C. R. 
at Mattawa. Through the kindness of the agent, Mr. awalenis. myself and party were 
landed at North Temiscaming, about three niles up the Quinze River. The next day 
we went by way of Lu Chenaille du Diable and the Blanehe River into the Township of 
Hilliard, and procceded to make the survey in accordance with instructions, beginning 
actual operations on July 26th, 1887. 

As to the agricultural capabilities of the Township of Hilliard, I feel safe in pre- 
dicting that at no distant day it will be second to none in the Upper Ottawa valley. 
The soil in the uplands 1 is a sandy friable clay, easily worked and capable of producing 
large crops, while in the swampy portions the soil is a tenacious clay covered with a rich 
vegetable mould, varying in depth from three to fifteen inches, and absolutely free from 
stone, 

The south western and part of the western portion of the township, is a plateau 
rising about fifty feet above the surrounding country. It appears to be an extension of 
the ridge that starts from Wahbe’s Point on Lake Temiscaming. Although some- 
what broken by gulleys, the soil on the plateau is of an excellent quality, and compara- 
tively free from stone. and yields a dense growth of large timber, such as white pine, 
birch, poplar, tamarac, spruce, cedar, etc. 

The timber east of the Blanche River, with the exception of a strip a few 


chains in width along the banks of said river, and part of lot number twelve, in concessions 


three, four and six, is a dense second growth of willow, poplar, tamarac and spruce of no 
commercial value. Whereas a large portion of the township lying west of the river is 


covered with a luxuriant growth of large and valuable timber, spruce, tamarac, cedar, 


poplar and white pine predominating. 
The Bianche river enters the township in lot number five, concession six, and flows 


south easterly crossing the east boundary on concession one. It has an average width of 


about four chains, and is, I consider, navigable, even in dry seasons, for vessels drawing 


eight feet of water or ie 


The water appears to rise very high in the spring, as there are ice marks on the 
trees fully fifteen feet above low water mark, The rate of the current depends entirely 
upon the volume of water passing down. In September, low water, it had a mean velocity 


of about one mile per hour, while in July it was fully two miles per hour. 


The eastern portion of the township is perfectly drained by Otter Skin creek, which 
is on an average about one chain wide, and from one to three feet deep in low water. 

No rock formation of any kind, and consequertly no minerals were found during the 
progress of the survey, although there is abundant evidence of an extensive bed of Bog 
iron ore in the south-east corner of the township. 

The Township of Hilliard is one of the finest fields for sportsmen I have ever seen— 
mouse, cariboo and bear being very plentiful, while the Blanche River is literally over- 
flowing with the finest fish, such as pike, pickerel, chub, eels, cat and white fish. Some 
of the catfish and pickerel being of an enormous size. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) FRANK PURVIS, 


‘The Honourable T. B. Parpeg, Provincial Land Surveyor. 


Commisioner of Crown Lands. 
Toronto. 


4 (C.L.) 
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(A ppendi« 37.) 
DISTRICT OF NIPISSING. 


TOWNSHIP OF Harris. 


OLINTON, ONTARIO, 
December 31st, 1887. 


Sir,—I beg to submit the following report of the survey of the Township of Harris. 


in the District of Nipissing, in accordance with instructions dated May 31st, 1887. 

The Township of Harris is situated at the north end of Lake Temiscaming on the 
Upper Ottawa River, and immediately adjoining the boundary line between the 
Provinces of Ontario and Quebec, and bounded on the west and north by the Township of 
Dymond and Casey respectively. 

Before beginning my survey I trained my chainmen on the boundary line between 
the Townships of Harris and Dymond in order to have my chainage agree with that of the 
outlines. 

I commenced operaticns at the front of the third concession at a post placed by 
Provincial Land Surveyor Alexander Niven on the line between the Townships of 
Dymond and Harris, and projected the line in front of the third concession all the way 
across Wahbe’s Point, due east astronomically and then ran the various side lines and 


concession lines from it using that line as a base for the whole southern and part of the — 


northern part of the township. 
With the exception of the low lands at the mouth of the Blanche River and the 


lowest portions of the lands on the creek emptying into the head of the lake about two 
miles north-west of the mouth of the Blanche River, the Township of Harris is com- 
posed of first class farming lands, being timbered with spruce, tamarac, birch, balsam 
excellent cedar, a great many of the latter being three feet in diameter and of very fine 
quality, some hard maple and red and white pine. Wahbe’s Point, which runs out into 
the lake between Wahbe’s Bay and the bay at the mouth of the Blanche River, is very 
high and steep on the east side, one hundred and seventyfive feet in some places, and falls 
gradually to the west, where the hill on the east side of Wahbe’s Bay is not more than. 
thirty feet in average height. 

The soil is clay loam and a clay sub-soil Huronian rock underlying, sand loam 
overlying. Clay sub-soil is found in the north-west portion. 

Numerous springs are found along the shores of the lake, and some creeks run west- 
ward into Wahbe’s Bay. 

The Township of Harris, though better timbered, is composed of land exactly similar 
to that in the township of Duhamel and Guignes on the Quebec side of the lake. | 

- These townships have been under the control of the Lake Temiscaming Coloniza- 
tion Company for some years, and in 1885 there were thirty-seven families resident on 
their lands, having sixty-seven buildings constructed, and one thousand and ninety-seven 
acres under cultivation, and as may be seen from the report of the company, the returns. 
to the farmer in this district are just as good as in any part of Ontario. Hay and oats 
are of course their chief crop at present, as they have no market for other produce. The 
lumbermen in this district buy all their hay at about thirty dollars per ton, and oats ata 
correspondingly high figure. 

The facilities for reaching the locality, compared with the manner in which the 
older settlements were populated, are good, but having heard the favourable reports of 
other surveyors who have been at the upper end of Lake Temiscaming and having a 
fair idea of the extent of the good land that will be soon opened for settlement, I have 
no doubt that before long the James Bay Railroad, which is intended to pass near the 
head of the lake, will be completed, and will be a grest improvement on the present 
system of transportation, which has too many of the properties of a monopoly to be at all 
satisfactory, and is not on a large enough scale to be adequate for the conveyance of agri- 
cultural products, and again on account of the number of times freight has to be handled 
and the manner in which such handling is done, ' 


| 


Lake Temiscaming is, I am informed by parties who have resided on it for the- 
last fourteen years, about three feet on an average higher than it was some few years ago. 
Places on the shore of the lake where hay was cut at that time are now always under 
water. Ihave heard a reason given for the rise in the height of the water, but not 
being assured of its correctness I would not like to place it in this report. 

The islands at the mouth of the Blanche River are completely submerged at high, 
water, with the exception of part of the clearing on Rempnouix Island. 

At the mouth of the Blanche River, and on both sides of it, the timber is, elm, maple, 
birch, black and rim ash, spruce and tamarac, cedar and oak, the two latter growing 
to a large size; further up the river the oak disappears. 

The Township of Harrisis, I consider, admirably adapted for agriculture and timbered 
with such woods that render the land easily cleared, and although in the more southerly 
portions of Ontario land on which tamarac, spruce, balsam and cedar grow is not con- 
sidered of much value, in this district the reverse holds good. I understand that Mr. 
©. ©. Farr, of the Hudson’s Bay Company, contemplates starting a saw mill on the 
Ontario side of the lake, which will be a great boon to intending settlers, as at present 
lumber is very difficult to get, although there is now one saw mill near the head of the 
lake. 

The lake and rivers abound with fish and the forests are full of game; at present this, 
portion of the country is a sportsman’s paradise. | 


I have the honour to be, Sir, 
Your obedient servant, 


H, B. PROUDFOOT, 
Provincial Land Surveyor. 
The Honourable T. B. Parprs, 
Commissioner of Crown Lands, 
Toronto, 


(Appendie No. 38.) 


DISTRICT OF NIPISSING. 


TowNSHIP OF CASEY. 


CLINTON, ONTARIO, 
December 31st, 1887. 


Sir,—I have the honour to submit the following report of the survey of the township. 
of Casey, in the district of Nipissing, under instructions dated May 31st, 1887. 

The township of Casey is bounded on the north by the township of Brethour, on the 
east by the Inter-Provincial boundary, on the south by the township of Harris, and on the 
west by the township of Harley. The south boundary of this township is about three 
miles up the Blanche River from its mouth at the head of Lake Temiscaming. The 
river traverses it in a south-easterly direction, entering at the north-west angle and 
leaving about three-quarters of a mile west of the south-east angle. 

Having the boundaries of the township surveyed by your department greatly facili- 
tated the work of sub-division. | 

I trained my chainmen on the south boundary, having them chain about two miles 
westerly from the Blanche River, so that by making the proper allowances, I was able to 
have the chainage in the interior of the township agree with that of the boundaries. 

Operations were commenced by running the meridian north from the south boundary 
and by turning off angles from the posts planted by Provincial Land Surveyor A. 
Niven on the east boundary. Three observations were all that I found necessary to take 
in the survey of the township. 
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As instructed, I examined all the stone monuments planted by the Boundary Com- 
missioners on the Inter-Provincial Boundary, between the provinces of Ontario and 
Quebec, for the six miles that it forms the easterly boundary of this township, and found 
some of them down which I straightened up in place and fixed as firmly as possible—the 
stones being so short, however, that to do the work properly they would have to be sunk 
out of sight in the moss and soft and wet black soil. 

With the exception of a few hundred acres of high land in the south-easterly portion 
of the township, the land is a level flat, mostly spruce and tamarac swamp, in some places 
very wet and in others nearly dry ; but all excellent agricultural land, as I did not see 
any that could not be easily cleared and drained. In fact, I think that most of the 
swamps are caused by the extra height of the land on either side of the present drainage 
outlets—the Blanche River and its tributaries—into which the whole township could be 
easily drained. 

The subsoil is clay with good clay loam and black muck overlying. 

The hills shown in the first and second concessions are very stony, with a slightly 
sandy soil, the top of the hill the second concession being almost bare rock. 

L consider the township well adapted for agricultural pursuits, and with the facilities 
afforded by the Blanche River, one of easy access to intending settlers. 

Accompanying this report are the plan and field notes of the township. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed), H. B, PROUDFOOT, 
Provincial Land Surveyor. 
‘The Honourable T. B. ParpeEs, 
Commissioner of Crown Lands, 
Toronto. 
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(Appendia No. 39.) 
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THE SUPERINTENDENT 


COLONIZATION ROADS. 


To the Honourable T. B. Parpss, 
Commissioner of Crown Lands, 
Ontario. 


Srr,—I have the honour to report the work accomplished under the Colonization: 
Roads’ branch of your Department during the year 1887, and which embraces more than 
one hundred and sixty undertakings in various sections of the Province. 

The departmental expenditure was $122,974.78, for which sum 200 miles of roads: 
were constructed and 394 miles repaired, besides the building of 20 bridges of various. 
sizes and the repairing of about 25 others. 

As the sum granted by the Legislature for the works of 1887 was $117,550, the 
over-expenditure will be seen to be $5,424, and was largely on account of extra work due. 
to damages to bridges and roads by bush fires, and in some cases spring floods. 

The following are the works :— 


NORTH DIVISION. 
Bask Ling Roan. 
A work on the line between the townships of Prince and Park, amounting to one- 
mile and a haif of construction. 
Basswoop LAKE Roap. 


Continued from last year’s operations along the west side of the Mississaga River to 
the line between lots two and three, in Wells township ; thence north to the third conces-. 
sion, and thence again west, to lot number seven, a distance of between four and five 
miles. ' 
There remains yet about one mile of construction in order to reach its 
point, Grand Portage Road, which should be finished next season. 


BRIGHT AND GLADSTONE ROAD. 


A work to connect the two main roads in that part of the Bruce Mines District, 
namely: Thessalon Road and Mississaga Road. 


It is two miles in length beginning at the south end of lots three and four, of con- 
cession six, Bright township, and continued from thence north, half a mile to Mud Creek, 
which was bridged with a structure eighty feet long, and the road produced northward 
through the sixth concession, and the first concession of Gladstone. A most useful road. 


CLARK’s BRIDGE. 


This structure is now in course of building, but not yet completed. 
It is over the Thessalon River, on the Rose and Lefroy Road. 


CockBURN ISLAND ROADS. 


About four miles of repairs, and a mile and a quarter of new road, were made on the 
Tsland, on three different roads ; the first being upon what is known as the twelfth line, 
which was repaired over two and a half miles; secondly, the fifteenth side line, which 
was a mile and a quarter of new work ; and the last, about a mile and a half of repairs, on 
‘the tenth side line ; a large amount of work for the money spent. 


CorFin Roan. 


Of the grant of $1,000 made last Session for repairs, only about $350 were spent upon 
it, as the condition of the road from Otter Tail Lake to Bruce Mines, and which is a con- 
tinuation of the above road, required a considerable outlay to make it fairly passable. 
The greater part of the balance of the grant was therefore used for this purpose. 

The length of these repairs was in all about nine miles, or four anda half miles upon 
each road. 

Coyne’s Roan. 


A road comn enced in the year 1885, at the south boundary of the township of Rea 
and continued each following season. 

It is now over ten miles i in length, having been built this year to the third concession 
of the township of Galbraith, three miles: its course pels north, or parallel with the 
township lines, from the end of last year’s work. 


GRAND PorTAGE RoaD. 


Extended this season two and a half miles, namely, from the south half of lot nine, 
concession four, Wells township, northward three-quarters of a mile; thence eastward 
half a mile ; thence again north half a mile; thence eastward a quarter of a mile to the 
river ; and from thence again north half a mile. 

Of the grant, $35 were spent in repairing the portion made last year. 


Great NORTHERN RoaD. 


Repairs were made upon this road in connection with those on Coffin Road and that 
from Bruce Mines. Heavy traffic and teaming in consequence of railway construction 
made these improvements necessary, as the roads were reported in many places impassable. 
These repairs extended over four and a half miles. 


Huronian Mines Roap. 


This is a highway into the township of Moss, to assist in developing mining and 
agricultural industries in that region, and to enable mining operators to get in supplies, 
material and machinery for developing the mines. The road is from Barril Portage on 
Lac des Milles Lacs to a point about one mile south of Iron Lake, in the above named 
township, a distance of fourteen miles. There are yet nearly five miles to construct 
before the mines are reached, but it is understood that from the end of the present road 
the mining companies will for the present make, at any rate, winter communication with 
the mines. 

The first seven miles of road made are through a rough broken country, but the 
remaining distance is through a better district, containing some very fair agricultural 
land. 


A, 


MANITOULIN IsLAND Roaps. 


Thirteen miles have been constructed and thirty miles repaired on the Island, upon 
eighteen different roads, namely :—Barriz Istanp Roap snp Brinee, upon which 
$115 were expended in opening up the road allowance between lots 5 and 6, in the 
third concession of Barrie Island, to meet the road to the bridge which connects with 
Manitoulin Island, a distance of one and a quarter miles; and upon the bridge $160 
Was spent in repairing and strengthening it. 

On the LbipwELL AND GREEN Bay Road, two and a half miles of repairs were made, 
and the connection between Manitowaning and Green Bay thereby very much improved. 
Again, on the CLoveR VALLEY Roap, three different sections were wrought over, one 
being half a mile of new work to avoid a bluff rock on lot 28, concession 6, of Assignac ; 
the second being the improvement of a steep hill on Tan Mite Pornt Roan; and thirdly, 
the removing of rock, with other repairs, near Shequiandah Village. For this 
work the municipality gave $25 in cash and an equal sum in labour, so that the cost to 
the Department is only about $128. 


The GorE aND PRovVIDENCE Bay Roap was repaired over three miles in the Township 
of Campbell, at a cost of a little above $300; and the Kacawone anp McArtuur Roap 
was made anew from the Gore and Providence Bay Road, on lot 19, concession 2, 
, Campbell, easterly through lots 18, 17 and 16 to the town line of Allan township, a 
length of nearly a mile and a quarter, at a cost of about $116. 


The Lake Wo.esLey Roan, at a cost of $1,000, was made between concessions 11 
and 12 of Robinson, from lot 21 to lot 32 inclusive ; and five miles were repaired in the 
townships of Mills and Burpee ; while on the Lirrte Current anp West Bay Roab, 
repairs costing $340 were extended over three miles of the road, from lots 20 and 
21, concession 10, of Bidwell township, westerly. 


Miuxs (7 AnD 8 Concession) Roap was constructed from the road allowance between 
lots 10 and 11, westward two and a half miles, at a cost of $470; and Miuts (10 Sipk 
Line) Roap was made through the seventh and eighth concessions a mile and a quarter, 
for about $120. 

MinpEeMoya Roap is one and a quarter miles, constructed between lots 15 and 16, 
through concessions 5 and 6, of Carnarvon township. [It was at one time thought 
impossible to make a road on this line, but deep ditching and draining has made an 
excellent road, although at greater cost than usual, the outlay being a little over 
$700. . 

About three-quarters of a mile was also built on what has been called MinpEMoyA 
AND East SHore McPuerson Roan, and being from lot 23, concession 10, Carnarvon, 
southerly along the Lake Shore, so as to connect with West Bay Road. This latter work 
cost $115. 

On MupGsE anp West Bay Roap work was done in two sections, one portion being 
through concessions 10 to 14 inclusive, of Billings, and between lots 20 and 21, and the 
balance on lot 12,in improving a hill known as ‘‘ West Bay Bluff ;” the whole representing 
three and a quarter miles of repairs, costing $230. 


A bridge over a stream on lot 5, concession 10, Gordon, was built, and half a mile of 
road improved, for the sum of $170, the work being designated NortH or ScorLtanD 
RoapD AND BRIDGE. 

PRovIDENCE Bay Roap was repaired from Manitowaning and Michael’s Bay Road, 
westward towards Providence Bay, at a cost of $400 for the eight miles wrought over. 
The fires of 1886 had destroyed nearly all the bridges and crossways on the road, but the 
outlay this year, and nearly an equal amount last year, has restored the road and made it 
again travelable. 

Another work, called Provip—eNcE Bay Brancu Roap, is that between lots 10 and 
11, of Carnarvon, from the Providence Bay Road southerly to the thirteenth concession, 
one and a quarter miles, and cost about $100; and again, onSaNDFIELD (2ND AND 3RD 
Concession) Roan, from lot 7 to lot 14 both inclusive, one mile was constructed and one 
repaired, at total cost of $330. 
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Sucker Creek Roap is a small work begun between concessions 4 and 5, of 
Howland, and continued southward between lots 25 and 26 to concession 2; and from 
thence westward to lot 28, one and three-quarter miles of a road, which the settlers had 
cut out some years ago. The last mentioned work cost $100, and finally $70 were spent 
on the road allowance between lots 15 and 16, of Tehkummah, in repairing two and a 
half miles, from Manitowaning and Michael’s Bay Road, northward. 


MississaAGA ROoap. 


This road is from Blind River, Bruce Mines District, to the Mississaga River, in a 
pretty direct line, a distance of about four miles; and from thence it follows up the 
stream on its easterly side, and is now within five miles of the Mississaga River iron 
bridge, built last year. This season twelve miles were constructed, leaving five yet to be 
made, It is a most valuable road for all general purposes, and should be completed next 
' season. 

PARKINSON Roap. 


This road was continued a further distance of two miles from the end of last year’s 
work, now terminating in the first concession of the township af Parkinson, and between 
lots 4and 5. The work was excessively heavy. 


Point Dt Meuron Roap. 


Six and a half miles opened from Murillo Road to about a quarter of a mile west of 
Slate River. It became necessary to spend more than the grant made for this work when 
it was found that until Slate River was reached and bridged, settlers could not avail them- 
selves of the road. 

Rapsit Mountain AND Wuite Fish Lake Roan. 
Ten miles of this road, which, in my report last year, I mentioned as having been 
cut out sufficiently for winter traffic, have this season been completed as a good waggon 
road to Silver Mountain. 

A branch road three and a quarter miles long was Algo made from the main road 
into Rabbit Mountain upon a location in Paipoonge, examined and selected as most 
suitable in the interests of agricultural as well as mining interests. It is from the 74 
mile post northward approximately on the line between concessions O and D, and while 
an excellent location it was expensive to build, being heavily wooded.. 

The Rabbit Mountain Mining Company gave a cash subscription of $800 hoards 
this branch road. 

Rainy River Roan. 


A little more than fourteen miles of road have this season been made, following 
generally the original survey and location to about three miles below what is known as 
Pither’s farm, on Rainy River. 

Through the Indian reserve, contracts were given to the Indians, and the work is 
said to have been well performed by them. 


Rat PortTAGE AND KEEWATIN ROAD. 


Over two miles of road made from Keewatin towards Rat Portage as a good waggon 
road. It is mostly on the north side of the Canadian Pacific Railway line, but crossing _ 
the track near Bulmer’s Mills to unite with the pier bridge which was built last year over 
one of the mouths of Winnipeg River. 
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Rock LAKE BrancH Roap. 


About one mile of road on the sixth concession line of Plummer, in the Bruce Mines. 
District. A small balance is still due on the work. 


SPANISH RiveR Roap. 


A small grant given to open a road in the township of Shedden to the railway. The 
work was begun late in the fall, and is not yet fully reported upon. 


St. JosepH Isntanp Roaps. 


For the expenditure of $2,653.58 six miles of road have been well constructed and 
half a mile repaired, the works being the following:—V and I line, where work was 
begun at the Hilton Road between lots 1 and C of concession 17, and from thence 
northward between ,these two lots and through the said concession, thence westerly 
between concessions 5 and 17 to that between V and K thence northward in a 
right line to the north angle of lot 25 concession I, and thence south-westerly between 
concessions H and I to lot 20, meeting the work of last year, and thus opening a road 
through a good section of country and an important one for the people. Its length is 
three and three-quarter miles, costing $1,640. 

A second work is on D line, which was repaired through concession A, and opened 
through Huron concession, the road itself being between lots 15 and 16 of these con- 
cessions, and costing about $480 for half a mile of new road, and a little more than the 
same length of repairs. 

The third work was on the A line, along the westerly limit of concessions I and K, 
and is one and a quarter miles of new work made for $520. 

The work on the Island is spoken of in the highest terms of praise. 


THESSALON Roap BRIDGE. 


This is the bridging of a very bad ravine near the railway crossing at Thessalon. 
The structure is crib work abont i00 feet long and 15 feet high in the centre. The cost 
is $397.50. 


WEST DIVISION. 
Au-mMic LAKE BRIDGE. 


This bridge is built upon a site selected, after careful examination, as in every 
respect the cheapest and most desirable in the interests of the district and settlement. 
It is accross the ‘‘ Narrows” between Ah-mic and Neighic Lakes on lot 15, concession 5, 
of Croft. The bridge is 207 feet long, having two main openings of 50 feet each, and is high 
enough above the water to allow navigation between the two lakes. The cost is a little 
over $800 for the structure, and, with the balance of the apropriation, about a mile of 
road was opened to the bridge. <A balance is still due on account of $280, or thereabout. 


ALSACE ROAD. 


This road is now opened from the Rosseau and Nipissing Road to Himsworth Station, 
on the Pacific Junction Railway, and will be of immense value to a large district. The 
work this year was between lots 25 and 26 through concessions 11 and 12 of Himsworth, 
and from thence east between concessions 12 and 13 towards Powassan, and to a bridge 
built by the Department about five years ago. The length made is two miles. 


BaxtTER ROoaps. 


The sum of $500 was spent in making repairs over six and a half miles of roads 
which lead to the settlers of the township of Baxter. 
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Buiack CREEK BRIDGE. 


In consequence of defective approaches this bridge was not available for traffic, but 
it is now put in good order, and at the small cost of $70. It is on the Peterson Road, in 
the township of Oakley. 


Bootn’s BRIDGE 


Is over a stream on the Westphalia Road, and on lot 4, concession 3, of the township of 
Gurd. It was originally built by the settlers, and, therefore, as may be supposed, was 
neither elegant nor durable. It was carried away by the spring floods, and traffic on that 
portion of the road suspended. The new bridge is a substantial one, in length 100 feet, 
with a centre span of thirty-seven feet. Ninety feet of approaches averaging a depth of 
five feet were also made of permanent material, so that the total cost, $383.83, is 
remarkably low. : 


BRENNAN’S BRIDGE. 


When completed, this bridge will be mainly an 80-feet Queen post truss, and about 
120 feet in length over all. It is now being built over South River, on lot 6, concession 
14, in the township of Joly, as a portion of Eagle Lake Road, for which $800 was granted 
last Session ; but owing to the difficulty experienced in deciding upon a satisfactory 
location, the work was delayed. 


Bripce Repairs (Parry Sounp District). 


Ten bridges were repaired for the sum of $1,356.34, namely :—Powassau bridge, at 
a cost of $115.46; South River bridge, $256.16 ; one on the Rosseau and Nipissing 
Road, $71.97 ; one on the North Road, for $87.67 ; that called Nipissing bridge, costing 
$430.15; Boyne Creek bridge, at an outlay of $43.22; asmall one on Strong, 30 side 
line, for $21.24; another at Dunchurch, for $12; a pretty large one built anew at 
Commanda, on the Rosseau and Nipissing Road, for $282.34 ; and one called Barrett 
bridge, repaired for $36.13. The work in all these cases was done to save the structures 
and preserve traffic over the roads. 


BrunEL Roap, 


Repairs on this road from the road allowance, between lots 15 and 16, Brunel, to 
lot number 23, a length of nearly two and a half miles. The work, as reported, was 
heavy and expensive, and that an excellent job was done. The road leads to the Utterson 
Station on the railway, which is the station for a large district. 


Burx’s Farts Roan, 


Two miles of substantial repairs were made from lot 14 to lot 22, between conces- 
sions 8 and 9, of Armour township, and which had previously been roughly opened up by 
the inhabitants. In addition, one and a half miles were built, from the above named lot 
22 southerly through lots 23 and 24 to the blind line, between concessions 7 and 8; and 
from thence, eastward on the said blind line to lot 27. An over-expenditure of nearly $150 
was incurred in order to complete the road through a bad swamp, so as to let settlers out 
and in. 

Burx’s Fauus Station Roap. 


A road connecting between the railway station and the steamboat landing at Burk’s 
Falls. The grant was made to supplement the efforts of the residents who had spent a 
good deal of money upon the road, but in consequence of a bridge over the Maganetawan 
River, which required a considerable sum to repair, they represented themselves as unable 
to complete the work. They, however, contributed and handed over to the Department 
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$100, in order to finish and open the road sufficiently for traffic. The Departmental 
expenditure is therefore about $400, including the bridge repairs. 


BurPre Roan, 


~ Which is a continuation of that commenced a few years ago, was this year begun on lot 
11, concession 8, Ferguson township, and continued north to the town line between 
Burpee and Ferguson ; and from thence, again northward through lots 10 and 11, conces- 
sion |, Burpee, and part of lot 9, in the second concession—a length altogether of two 
and a half miles. The road now ends at the mouth of Shawanaga Lake. 


Carina Roap, 


. Produced from where work ended in 1884, namely :—Lot 19, in the second concession of 
Carling, westward to lot number 30, between the first and second concessions—a length 
of three miles. The construction upon the blind line was found to accommodate settlers 
better than by following the road allowance. 


CARDWELL JUNCTION ROAD. 


Two and a half miles repaired, including a deviation of half a mile. The work was 
from lot number 4, in the first concession of McMurrich, to lot number 6, on the town 
line between Perry and Chaffey. This is an important highway, and ought to receive a 
grant of about $800 to properly open the road to Novar station, on the Pacific Junction 
Railway. 

CARRINGTON Roap. 


A little over a mile and a half was built in this instance, beginning between lots 30 
and 31, in the tenth concession of Foley, and extending southward to the eighth conces- 
sion ; and from thence through lot 30, the balance of the length wrought over. The road 
begins about two miles east of Parry Harbor, and was opened many years ago as a winter 
road. 

CurRistiE Roap. 


This work was chiefly the building of a bridge or high crossway over Ten Mile Creek, 
a tributary of the Saugeen River. The length is 395 feet, and it is elevated about five 
feet above the ground so as to avoid damage by flooding. 


Dee BANK AND THREE MILE LAKE Roan. 


This is largely a bridge work, and cost more than the estimated value on account of 
the difficulty in proeuring sufficient timber. The bridge, with approaches, is 111 feet long, 
and the whole work is of a most permanent character. 

It is about lot twenty-three, between the eighth and ninth concessions of the town- 
ship of Watt. 


Distress River Roap. 


This is the production easterly of the road between concessions ten and eleven, of 
Joly, from lot thirteen to the Joly Koad, between lots fifteen and sixteen, to connect 
these two roads and make each available for traffic. The length made was three-quarters 
of amile, and is a very useful work. 


DRAPER AND GRAVENHURST RoaD. 


This road is between lots five and six of Draper township, and the work this season 
was from the road allowance between concessions five and six southward to the township 
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of Ryde. This portion of road, four and a half miles long, had been made by the 
Government previously, but was in an unfinished condition, and very much out of 
repair. 

EacLtE Lake Roap. 


A grant of $800 was given for this road, but was not expended in the way contem- 
plated, on account of the difficulty experienced in deciding upon a location which would 
best serve the public and advance the settlement of the district. 

During the delay, Eagle Lake Bridge, which is upon the same road, became damaged 
and required the expenditure of $88.75 to repair it; and at a later date it was decided to 
build a bridge over the South River with the balance of the appropriation, and which is 
specified in the report under the title of Brennan’s Bridge. 

As a fact, two settlements should be developed, and one road cannot satisfy the 
requirements, on account of the difficulty, or rather the cost of building bridges over the 
river, so that more money is evidently wanted to meet the circumstances. 


Frercuson Roan. 


A road began last year on the Lorimer Lake Road, and this season commenced on 
the Northern Road, and made to meet the previous season’s labours. 

It was begun on the Northern Road at lot nineteen, road survey of McKellar town- 
ship, and continued from thence across lots thirty-three, thirty-four and thirty-five, of 
concession eleven ; thence northerly on the town line between Ferguson and McKellar ~ 
to the road allowance between concessions four and five of Ferguson ; thence westward. 
across lots one, two, three and four ; thence northward on lot five to about its centre, and 
from thence west to lot six, where it joins the Lorimer Lake Road, on concession five, a 
length of four miles, of which three were new, and one mile of repairs. This road is — 


reported as a most valuable one. Me 


™ GOLDEN VALLEY ROAD. 


A mile and a half of new and very permanent work, produced from lot number 
thirteen to lot nineteen, between concessions eight and nine, of the township of Mills; and 
in addition the road was chopped out and cheaply graded as far as the Mills Road, on lot 
twenty-five, concession ten, so as to make a connection, and allow settlers its use, for 
winter purposes at any rate. A farther expenditure is requisite to complete the work, as 
it is an important highway for a large district. 


HAGERMAN AND Orort Roap 


Is on the town line indicated by its name, and was built or improved from Junc- 
tion Number Three, or Ah-mic Harbor Road, southward, one and a quarter miles. To in- 
crease its value to settlers it should be continued at least three miles further, to the Croft. 


Road. 
HimswortH Roap. 


The Himsworth Road proper, which is on the road allowance between lots twenty 
and twenty-one, of Himsworth, was improved through concessions thirteen and fourteen, 
chiefly in fixing bridge approaches ; the balance of work being the opening and improving 
of the road between concessions twelve and thirteen of Himsworth, and four and five of 
Nipissing, from lot twenty-five, of the first named township, westward, to lot six of 
Nipissing, uniting at this latter point with the Muskoka Road, and opening a fair line 
from Nipissing Village to Powassan and the railway. 


Himswortu No. 2 Roan. 


This is a most Important connection between what is known as the Gurd Settlement 
and the Westphalia Road, near Trout Creek Station of the Pacific Junction Railway, and 
I believe will be the means of rapidly developing portions of the township of Himsworth. 
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The road is between lots twenty-five and twenty-six, through concessions three to six, 
both inclusive, a length of two and ahalf miles, about one-half of which was a heavy, wet 
swamp, which had to be ditched and crosswayed throughout, 


JoLy Roap. 


Constructed between lots fifteen and sixteen of Joly, from Distress River Road, 
(between concessions ten and eleven), southward, two and a quarter miles. South River 
crosses this road and was bridged witha very substantial structure, but at a cost of nearly 
$200 above the original grant. 


JuNCTION No. 2 Roab. 


Work begun in the tenth concession, between lots ten and eleven, of Humphrey, and 
repairs extended north to the town line of Christie, other repairs were made from lot 
eighteen, concession one, Christie, northward, to Maple Lake, concession four ; in ail a 
distance of five miles. It is a most useful road. 


JUNCTION No. 3 ROAD. 


This short road of four miles is an important one, being the only way to Ah-mic 
Harbor, the steamboat landing and business artery of a large district. It was well 
repaired throughout at the small cost of $503.97. 


KEARNEY No. 2 Roan. 


Made on the town line between Proudfoot and Bethune, from lot nine to the centre 
of lot sixteen, a length of two miles. 

Deviations were made from the town line which passed through lots thirteen, four- 
teen and fifteen, of concession one, Proudfoot. 

This road should be continued eastward. 


LAKE SHORE RoabD. 


This was little more than a trail, through a rough and broken country, and is from 
lot thirty-two Monck, through a route selected by the municipality\to the Port Carling 
Road. The length made was three miles, and reported as being well done and of value 
to certain settlers, who are now able to reach the lake navigation. 


Lea LAKE Roap. 


This road is one from the Musquosh Road westward, into the township of Wood, 
beginning about lot twenty-eight of Muskoka township, and ending on lot number three 
concession thirteen, of Wood township, passing through lot D of the same concession. 
The object of the work is to’ reach what is known as Patterson’s Settlement, and 
which is about three miles west of the present terminus. One and a-half miles were 
made this season, and the first portion of the road somewhat improved. The whole road 
is through a generally rough and broken district. 


Macautay Roan. 

Repairs between Baysville and Bobcaygeon Road from lot 26, concession 9, to lot 20, 
concession 11, Ridout, three and a-half miles. The road is a valuable one, but was almost 
impassable before this year’s outlay. 

‘'MAGANETAWAN Roap. 
About four miles of repairs made from lot number 6, of Strong, to lot number 12, of 


Ryerson or Chapman, the road being practically on the town line between the townships 
last named. 
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This work was exceedingly heavy in consequence of the stony character of country, 
but was well done throughout, as I can testify from personal inspection. 


MANITOWABA BRIDGE. — ; 


A new bridge over the North Seguin River, or outlet of Manitowaba Lake, and is on 
lot 35, concession 4, of McKellar. 

The structure is 180 feet long, comprised of six spans or openings, the greater one 
being 40 feet. The original bridge was built about twenty years ago, and was entirely 
worn out and unsafe. This bridge is on the line of Junction No. 2 Road. 


Mints AND WItLson RoOap., 


Work was begun on the town line between Mills and McConkey, on lot number 6 
and the road constructed from thence westward to lot 17, which, with the deviations 
from a straight line, makes a length of three miles. 


It is through a fair settlement, and opens up a good district for agricultural 
purposes. 

The deviations above mentioned are on lots 13 and 15, of Wilson; in one case to 
avoid a heavy swamp, and in the other a large rock. 


Monck CEentTRE Roan. 


This road is between lots 15 and 16 of Monck township, from the north town line 
southerly. It was a heavy and expensive piece of work throughout, and the grant was 
insufficient to complete it to the Lake Shore Road as was intended, while that now made, 
one and three-quarter miles, is valuable to those living in the township of Watt. 


Monck 5 Anp 6 Sipe Linge Roap. 
A small grant was given to assist in opening this side line from the Port Carling, 
Road to the lith concession, and from thence eastward to the concession line across lots 
5 and 4, about half a mile. 


Monteita AND Perry Roap. 


The westerly portion of this road was changed last year, for three and a-half miles, 
in order to avoid a rough, impracticable part. 

Two miles and a-half of this distance were, this season, made into a good general 
road, leaving the balance yet to be finished. 

At the east end of the same road an extension was made eastward into Bethune of 
nearly one and three quarter miles, namely, from lot 26 to lot 31, and on the road 
allowance between concessions 10 and 11, or nearly so. 


Muskoka Roan. 


Work begun at Eagle Lake Road, which is at this point between concessions 2 and 3 
of Machar, and built northward on the side road between lots 10 and 11, one and a-half 
miles ; after which, for the purpose of making the work available to settlers, the 4th and 
5th concession line was opened westward one and a-quarter miles. 

The first portion was work of the heaviest description, costing much above the usual 
rate per mile, and therefore almost beyond the ability of settlers to construct. 7 

In the township of Morrison, the sum of $340 was given to assist in repairing 
bridges along the road, and in some cases renewing them altogether. This latter expen- 
diture was made under the management of the municipality, and is understood to have 
been very well performed. 
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MusquosH Roan. 


Repairs were made over three different portions of this road, consisting chiefly in 
renewing some forty rods of crossway and raising the road bed in various places above 
high water, so as to avert the annual flooding which used to occur. The Muskoka Mill 
and Lumber Company contributed the sum of $66.50 in cash towards the repairs. 


New JERUSALEM ROaD. 


A new work commenced at the Rosseau and Nipissing Road on lot 154; thence 
through this lot to meet the road allowance between concessions 12 and 13, on lot 5, of 
Lount ; thence through lots 5 to 1 inclusive, in the 13th concession—a length of about 
two miles. The work throughout was heavy and expensive, and although an additional 
$200 was given, it has not yet reached the settlement which the work is intended to 
serve, and should be produced yet farther eastward. 


NoRTHERN ROAD. 


Four miles repaired from Waubamic to the town line of McKellar, and the work 
highly spoken of. 


NortH Ryerson Roapv. 


Repairs made over three miles, from Spence, on the Rosseau and Nipissing Road 
towards Midlothian, in the townships of Spence and Ryerson. 


‘ NossBonsina Roab, 


The object of this work is to give the settlers at Nosbonsing Lake a road to Cal- 
lender Station, on the Northern & Pacific Junction Railway, as they are at present with- 
out an outlet of any kind except by water. The appropriation of $800 was spent in 
making somewhat over three and a half miles, beginning on the Nipissing Road at Bur- 
ford’s Creek, about lot 3, concession 16, of Himsworth, and extending towards the lake, 
on a well selected line through a rough, broken country. The work should be continued. 


ORANGE VALLEY Roap. 


Nearly four miles repaired, including repairs to several bridges, which the 
freshets had injured. eee AC © spring 


Parry Sounp Roap. 


Repaired from near Parry Sound tothe road into Port Cockburn, about eighteen 
miles ; the chief work being repairs to bridges, culverts, and upon hills which water had 
washed out. 


PETERSON Roan. 


This work was the removal by blasting of about 200 cubic yards of rock above “ High 
Falls,” on the south branch of the Muskoka River, which dammed the water and eae 
the Peterson Road to such an extent annually as not only to impede travel, but to make it 
absolutely dangerous. It is expected that the action taken will largely correct the above 
difficulty. The municipality of Draper and Oakley gave $50 towards the work. 


RossEAu AND Nipissing Roap. 


$100 spent in making some necessary repairs upon bridges and culverts between 
Mecunoma and Nipissing. 
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RypeE Roap. 


This portion of the Ryde Road is between Rama and Dalton, and has this season 
been made from the Dalton and Washago Road southward five miles to Head River as a 
good winter road. A spur one-third of a mile in length was also made eastward between 
concessions 7 and 8, of Dalton, into a settlement of fifteen to twenty families. This is an 
important connection and will save a great many miles of extra travel to the settlers. 


RypE CENTRE RoapD. 


This road is between lots 5 and 6 of the township of Ryde, and the season’s work the 
construction of two and three-quarter miles through concessions 3 to 10. In this, as in 
many cases this year, bush fires which were so prevalent, caused the loss of much time in 
protecting bridges and crossways and sometimes protecting settlers in their homes. 


SEGUIN FaLus BRIDGE. 


This bridge, with another, called Seguin River Bridge, are two structures on the 
Rosseau and Nipissing Road which were substantially repaired. The first being raised 
nearly four feet on account of high water and flooding, and the second replanked and 
otherwise renewed. | 


SINCLAIR ROAD. 


Repairs on the southerly end of this road, beginning at the Muskoka and Bob- 
caygeon Road, and being through concessions 2 to 5 of Sinclair. 


STEPHENSON Town Line Roapb., 


An expenditure of $85 incurred in taking out timber and iron of a bridge on this 
road which fell into the water, and which it was thought well to save. 


STISTED Swamp Roan. 


Eighty-five rods of crosswaying built opposite lots 5 and 6, between concessions 4 
and 5 of Stisted. The money devoted to this wotk was not sufficient, but the settlers 
assisted in the completion of the crossway. 


Trout CREEK BRIDGE. 


A bridge over Trout Creek, on the line of Westphalia Road, lot 33, concession 3, 
Himsworth. It is 150 feet long with a main span of 80 feet in the clear. The abut- 
ments are 10 feet by 16 feet, and 17 feet high, filled with stone. The inspector says it is 
without doubt one of the best bridges in the district. 


WESTPHALIA ROAD. 


The work this season was begun at the railway—lot 24, between concessions 2 and 
3 of Himsworth, and continued between the two concessions named, westward to lot 29, 
when in consequence of the impracticability of the road allowance the road was diverted 
northerly, passing through the fronts of lots 30, 31, 32 and part of 33 to Trout Creek, 
where a bridge was built, and more particularly referred to under the title of Trout Creek 
Bridge. It is two miles and a half of heavy work. 

This is one of the most important roads in Parry Sound District, as when opened 
westward to meet the portion now built it will be a leading highway for a great many 
townships. 


EAST DIVISION. 
ADDINGTON ROAD. 


Eleven miles of repairs made, from the village of Cloyne southerly, within three 
miles of the Canadian Pacific Railway crossing of the road. This portion is now said to 
be in splendid condition. 

Upon the road north of Massanoga Lake, three bridges were repaired, one being over 
Mallory’s Creek or Mill Stream, whichis really a new structure one hundred feet long ; 
the others being that over Massanoga River and one over LouseCreek. About half a mile 
was also made as a diversion of the Mississippi Road. 


ADMASTON Roap. 


Work from Richardson’s Mill, lot number 8, concession 2 of Grattan, to lot 19, con- 
cession 10 of Admaston. Four miles of repairs. 


ALGONA AND HacGarty ROAD. 


From about five and a half miles west of Eganville repairs were extended some six 
miles westerly. 


AuGona (TELEGRAPH) Roan. 


Three and a half miles repaired from five and a half miles west of Eganville in 
a south-westerly direction over the road. 


ANSTRUTHER RoaD. 


This road, which is in reality a diversion in lieu of the Burleigh Road, was begun 
about four years ago. This grant was used for general repairs over its whole length of 
about eleven miles. 


BEACHBURG AND COBDEN RoaD. 


A road leading from the Village of Beachburg, in the township of Westmeath, to 
the Village of Cobden, on the Canadian Pacific Railway, ten miles in length. Three 
miles of this length were repaired from Beachburg south-westerly. 


Bear Lake Roap 


Is on the tenth and eleventh concession road of Glamorgan, extending from the Burleigh 
Road easterly. The length made is one and three-quarter miles, which may be called 
new work, as previously it was but a settlers’ trail. 


BopeayGEon Roan. 


From Kinmount northward fire had almost entirely destroyed several miles of the 
road, rendering traffic impossible, and the expenditure made was an absolute necessity. 
The repairs, or more properly renewals, were between Kinmount and Minden, three miles, 
and north of Minden two and a half miles—the former costing a little less than $800, 
and the latter about $470, 


BoNNECHERE RIvER Roap. 


A road on the north side of Bonnechere River. The portion made this year is new, 
and made first from Eganville to the sixth and seventh concession line of Wilberforce a 
mile and a quarter ; and again, on the last named line, from that between lots 8 and 9 
easterly half a mile. 


5 (C.L.) 
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BrRoMLEY 9 AND 10 Sipe Line Roap. 


This work is on the side line indicated through concessions 6, 7, and 8, two miles, 
chopped 30 feet wide, grubbed and graded. 


BuckHoRrn ‘Koap. 


This road was repaired in three different sections, as follows:—1l. Five miles and 
three-quarters on the town line between Glamorgan and Cavendish, which had become 
overgrown with small timber and brush shutting out wind and sunlight, both of which 
are necessary for roads at any rate. The above cost $400. 

2. Repairs were made from the Monck Road southerly through six concessions in the 
township of Smith, a distance of nearly five miles, costing $768.22, of which amount the 
municipality of Smith contributed $250 and the county of Peterborough a like sum. 

3. In consequence of the destruction by fire of some crossways and bridges, it became 
necessary to repair them in order to maintain traffic, and which was done ata cost of 
$189.50. 


BuRLEIGH ROAD. 


The principal work in this instance was the building of a bridge over Eel Creek, 
near the Village of Apsley, with another, about nine miles south of the village, at what is 
called “The Depot.” They are each the same style, namely, main span 36 feet on piers 
9 feet high, and total length of 56 feet with good earth approaches. 


Burnt RIverR BRIDGE. 


\ 


A bridge on the Buckhorn Road, in the township of Dysart, built to replace one 
destroyed by fire and entirely stopping traffic. The present structure is 210 feet long, of 


cedar throughout. 


CALLENDER STATION ROAD. 


Continued from last year’s operations southerly, between lots 30 and 31 of Bonfield 
to the line between concessions 5 and 6—two miles of new road, chopped 30 feet wide, 


and grubbed and graded. 
A bridge 85 feet long, built over Spark’s Creek on the line of road, is included in 


the expenditure of $517.90. 
CAVENDISH Roap. 
Repairs made from the point of division between lots 15 and 16, on the road allow- 


ance between concessions 13 and 14 of the township of Galway, and continued along the 
last named road to lot 19, a length of one mile of well built voad. 


CHALK RIvER Roap. 


Upon examination, the road upon which it was intended to spend this money was 
found to be impracticable, and the inspector, after looking fully into the subject, recom- 
mended the improvement of the main road. This was done, and the Pembroke and 
Mattawa Road was repaired from lot 36 to lot 43, of Range A, in the township o 
Buchanan—two miles. : , - 


CHANDOS Roap. 


Repaired from Apsley, on the Burleigh Road, eastward seven and a half miles. 
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CHANDOS AND Wo.LLAston Town LINE Roap. 


Two miles of repairs from the north-west angle of Wollaston, southerly between it 
and Chandos. It was chopped out three years ago, but was not grubbed or graded, as it 
now is. The counties of Hastings and Peterborough each gave $50 towards the above, 
so that the Government outlay was only $100. 


CoBDEN AND EGANVILLE ROAD. 


Work commenced at Cobden Station, and repairs made to the town line between 
Ross and Bromley ; and thence along the road between lots 15 and 16 to concession 8, 
a length altogether of seven miles. 


COMBERMERE BRIDGE. 


Repairing and replanking the large bridge over the Madawaska River, at 
Combermere. 


District LiInE aNnp Dovuauas Roap. 


Repairs from lot number 8 to lot 13, in concession 9 of Bromley—two miles. 


DUNGANNON ROAD. 


This is the fourth and fifth concession line of Dungannon, and was repaired from the 
Hastings Road eastward to lot number 19, two and a quarter miles; besides three- 
quarters of a mile constructed farther to the east on the same line. 

2 


East STANHOPE ROoAb. 


The construction of three and a quarter miles of road from Black River Bridge, 
which is on the road between concession 3 and 4, and between lots 15 and 16 of Stanhope, 
north to the sixth and seventh concession line, and from this latter point west about a 
quarter of a mile. 


EGANVILLE AND: Foy Roap. 


Repairs over four miles, from half a mile west of Eganville to Delaney’s Bridge, and 
the road said to be now in good condition throughout. 


GOLDEN LAKE BRIDGE. 


Some necessary repairs to the approaches and to the covering and railing of this 
structure, which is at the foot of Golden Lake, in Renfrew, and built by the Department 
about six years ago. 


GoOoDERHAM Roap. 
A work on the line between concessions 5 and 6 of Glamorgan, from the line 
between lots 15 and 16 to that between lots 18 and 19, or from Monck Road eastward. 


It was a rough settlers’ road, and much requiring this small expenditure over its 
length of four miles. 


HALEY’s STATION ROAD, 


A road from Haley’s Station, on the Canadian Pacific Railway, to Portage Du Foit. 
It is six and a half miles long, and was more or less repaired over its entire length. 


Harvey Roan. 


One mile of a new road, beginning about five and a half miles east of Bobcaygeon 
Road (lot 21, con. 14, Harvey), and extending easterly. 


Hastineas Roap. 


The repairs on the Hastings Road were begun at Rathbun Station, and continued 
northward sixteen miles, to about one mile north of the Village of Bancroft. 

On the St. Ola Road, for which in the estimates a portion of the grant of $1,000 was 
given, there was made travelable, from lot 19, concession 4, to lot 23, concession 8, of the 
township of Limerick, two and a half miles. 

The road itself begins on the Hastings Road, where it is crossed by the Central 
Ontario Railway, and is from thence south-easterly through the township of Limerick. 
The road is ten miles long, which has been opened by the settlers, except the portion 
before mentioned as having been this year wrought over. 


HeErscHEL Town Ling Roap 


Commenced on lot 9, concession 16; thence to lot 14, on the same concession line; again 
beginning at lot 26 on the town line, and continuing to lots 29 and 30 of Cardiff, and 
known as Deer Lake Settlement—four miles of work over what was previously a rough 
lumbermens’ road. 


HINCHINBROOKE Roap. 


One mile of repairs over a rough and rocky piece, from lot 5 eastward on the ninth 
and tenth concession line of the township of the same name. 


InpIAN River Roap 


Is on the road allowance between concessions 7 and 8 of Alice; the work this year being 


between lots 25 and 30. Some 200 pine stumps were taken out, and the mile and a 
quarter ditched, and graded eighteen feet wide throughout. 


InpIAN RIvER BRIDGE. 


A bridge erected four years ago, but so injured by the freshets and pressure of logs 
against it as to require this expenditure of $155.97, to make it again secure. 


LAPASSE AND BEACHBURG ROAD. 


From Lapasse, on the Ottawa River, to Beachburg, in the township of Beachburg, 
this road was repaired throughout its length of seven miles. It had been roughly cut 


out some years ago. 
Lavant Branco Roan. 


This work is in the township of Lavant, on the north side of Clyde River, beginning 
at the boundary between Darling and Lavant on lot 10, concession 1, of the last named 
township, and from thence in a north-westerly direction, crossing lots 10 and 11 of con- 
cession 2, and lots 13 and 14 of concession 3—a length of three miles of what was a sort 
of shanty road. 

LUTTERWORTH Roap. 


This, with the Lutterworth and Somerville Town Line Road received some slight 
repairs to crossways and other items, equal to about a mile of repairs. 


- 
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Martrawa AND TEMISCAMINGUE Roap. 


Repairs were made over ten miles of this road between Mattawa Village and Les 
Arables, on the Ottawa River, and a bridge 150 feet long built over Antoine Creek, 
according to a sketch furnished the overseer by the inspector. 


McoCuintock Roap. 


The construction of four miles from lot 11, concession 3, in a north-easterly direction 
to the line between lots 20 and 21 in the sixth concession, all in the township of McClin- 
tock, making, with last year’s work, eight miles. 


Mississrppr Roap. 


Two principal sections were repaired, the one being three miles of work from where 
the road intersects the North Frontenac Road westward, and the second, five miles of 
repairs from the Carlow Road eastward. 

The sum of $93.60 was also spent in repairing damage by fire to that portion which 
lies between Otter Lake and Booth’s Bridge. 


MISSISSIPPI AND FRONTENAC JUNCTION ROAD. 


Two and a half miles repaired from the intersection with the Frontenac Road 
northerly, and the whole road reported as in good condition. 


Monck Roap. 


Repairs were made from Uphill eastward three and a half miles, and from Cheddar 
to Burnt River, seven miles. 

Four miles were constructed as a deviation, and is from the Snowdon Road on the 
north side of Burnt River, beginning on lot 26, concession 5, Snowdon ; thence easterly 
along or near the river to Furnace Falls on lot 18, concession 1, crossing the river on a 
bridge previously built and now repaired and improved, and uniting with the original 
Monck Road, on lot 17 in the last named concession line of Snowdon. 

This deviation was made for two chief reasons, one being to avoid a series of railway 
crossings which, from the nature of the country, were unavoidable and would have been 
a constant source of danger ; and the second.was, that the settlement was upon the north 
side of Burnt River, and the road as it then existed was valueless to that section, while 
few if any were in any degree served by the original location. 

This, on account of so much new work and necessary repairs to bridges, cost more 
than the appropriation by some $800, 


MonmoutH Roap. 


Work this season was commenced at lot number 10 between concessions 21 and 22 
of Cardiff, and continued from thence easterly along or near the said concession line to 
Deer Lake Road, intersecting it on lot 24 in concession 21, a distance altogether of four 
and a half miles of new work, cut out only 25 feet wide, but fairly leveled and graded. 


> 


MontTEAGLE RoapD. 


This portion of the road, which is three miles long, had been chopped out as a winter 
road, but was unfit for general travel. It is from the boundary between Dungannon and 
Monteagle southerly to the Mississippi Road, and is an important highway in the interests 
of settlers and the further development of the townships. 
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Nortu Aucona (4TH Con.) Roan. 


Two and a half miles of construction, and is on the third and fourth concession line, 
beginning at the boundary line between Wilberforce and North Algona and extending 
to Golden Lake. 


NortH Bay AND TEMISCAMINGUE ROAD. 


Work was continued from last season’s operations between concessions 2 and 3 of 
Widdifield northward between lots 14 and 15 to the fifth concession ; thence east to the 
line between lots 13 and 14, thence northward to the town line of Merrick. After this 
the work was continued north-westerly into Merrick, through a rough and hilly district 
as far as the third concession, the last half mile being on the town line between Merrick 
and Mulock, giving six miles of road constructed and two miles of grading which last 
year had been chopped out only. 


This district is being rapidly occupied, or at any rate as fast as the road construction. 


NortH Bay anp Trout LAKE Roap. 


A road from the North Bay and Temiscamingue Road, easterly to Trout Lake, and 
about its north shore. 


Three miles and a half of almost new work was made this year, as only about two 
miles of the route was a rough trail. 


The road is through lots 21 and 22, of concession ©. Widdifield, and through lots 
19 to 16 of concession Be and again in concession ©, through part of lot 16 and lot 15 
to the lake shore. 


It is desirable that the road be produced yet some distance in the interests of the 
farther development of that section which is yet so new. , 


OPEONGO RoapD. 


Of the grant of $1,200, the sum of about $700 was spent in improving a deviation 
made last year about the Prussian Hills, as then more fully described. This portion is 
reported as well repaired and very much improved over its length of six miles. 


For the balance of the appropriation four miles between Brudenel and “ Foy’s 
Hotel” were repaired, making a total of ten miles of improvement. 


OPINICON LAKE Roap. 


This work is chiefly the formation of a high embankment over some low or drowned 
land of Lake Opinicon. 

The bottom was first filled with timber to low water line and then further raised 
from two to four feet with stone, so as to raise it about two feet above the general high 
water line. 

The length is 280 feet, and is between lot 1, concession 16, Bedford, and lot 16, con- 
cession 15, Storrington. Some other work was done as repairs on portions of the road. 


OTTER CREEK BRIDGE. 


The renewal of a bridge in Monmouth, on the Monmouth Road, built in 1886, and 
this season destroyed by fire. The estimated cost is $250, of which $100 had been paid 
when the accounts closed at the end of the year. 
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PALMER RaAprips BripGE AND Roap. 


The bridge in question—called in the estimates Madawaska River Bridge, is on the 
line of this road over the said river, and was built for a fixed sum, except some small 
work paid for as extra. Itis built upon piers in connection with an existing dam, and was 
so done upon the recommendation of the Inspector as being cheap and sufficient for 
present purposes. 

The road work consisted of seven miles of repairs or improvement of that which 
three years ago had been opened as a winter road, and lies between the Madawaska River 
and the town line between Carlow and Raglan. It will doubtless be of great conve- 
nience to settlers in the northern portion of the County of Hastings as well as to those in 
the adjoining county. 


PaupAsSH LAKE RoapD, 


This road, described generally in last year’s report, was further improved this season 
and made passable for vehicles over its length of about eight miles. 

In addition, two short branch roads were made to connect with settlements and 
lumber roads for the convenience of residents. 

The work amounts to about eight miles of repairs and two miles of construction. 


PETERSON ROAD. 


Ten miles of the main road were improved, namely: from the Hastings Road eight 
miles eastward and two miles westward. Peterson Branch Road, was also repaired from 
near Combermere six and a half miles towards Brudenel. Again, in the township of 
Herschel, upon application of the County Council of Hastings, and their grant of $100 
towards the work, a bridge was built over McGeary’s Creek, lot 10, concession 8, 300 
feet long, and costing altogether about $200. The settlers had opened the road but were 
unable to build the bridge. 


PETERSON AND STANHOPE BRANCH ROADS. 


On these two roads fourteen anda half miles were well repaired. 

Those on the Peterson Road proper were from Buskong Lake easterly two :1 
from the line between lots 30 and 31 of Stanhope easterly, three and a half miles. 

On the Stanhope Branch Road, the work was from the Peterson Road (about one 
and a half miles west of Haliburton) southerlv six miles ; and again from the Peterson 
Road northerly, between lots 30 and 31 o .......,. var miles—a large amount of work 
for the expenditure $950. 


PETEWAWA AND ALICE Roap. 
A-road on the town line between Petewawa to Alice, from lot 7 to lot 13, both in- 


clusive, one and three quarter miles of new work, all graded except a quarter of a mile 
which for want of money was not completed. 


PETEWAWA 6 AND 7 Sipe Line Roap. 


One mile and a half of repairs upon the above named side line of Petewawa, from 
the Pembroke and Mattawa Road westward, 


Petewawa 15 anp 16 Sipe Line Roap. 
It was intended to open this road through concessions 6 and 7, but the money 


given, $200, was only sufficient to build half a mile, leaving some 30 chains yet un- 
finished. 


PrertH Roap. 


Repairs were made over three sections of the road, the first of which was between 
Stone’s Corners and Tett’s Mill, twelve miles; the second from the mill just named to 
Westport, six miles; and the third section, from the last named point northward seven 
miles. Total length, twenty-five miles. 


— 


Point ALEXANDER AND Bass LAKE Roap. 


Work was begun on this road two years ago, and continued last season as well as the 
present. 

Two and three quarter miles were constructed in the two previous years, and one 
and a half miles this season, opening the road from Point Alexander, on the Pem- 
broke and Mattawa Road, to Bass Lake Station, on the Canadian Pacific Railway. It 
is Pane that the road is not yet thoroughly graded, while it is now a good winter 
roa 


RAGLAN AND SNAKE CREEK ROAD. 


This is a road four miles long which the seitlers had chopped out twenty-five feet 
wide, and is an outlet fora large German settlement. 

It begins at the main road on the south side of the Madawaska River, in Raglan 
township, at the north end of lot thirty-two, in concession fifteen, and is from thence 
southward through to concession ten inclusive, ending at the south-east angle of lot 
twenty-five, its course being almost direct. The grant was spent upon two and a half 
miles, which was graded and otherwise improved. 


RoLPH AND WYLIE Roap. 


A new road in the township of Rolph, begun on th boundary between Rolph and 
W vlie, between lots ten and eleven, and continued voriiward on the last named line to 
the fourth and fifth concession line. Two and a haJf miles, cut out forty feet wide, and 
partially craded. 


Ross AND BRoMLEY Town LInE Roap. 


There were three miles of this road opened roughly last year, from lot five to lot 
thirteen of Ross, one and a quarter of which, this season, was permanently completed. 
The lowness and wetness of the ground, is given as the reason for the comparatively 
short length wrought over. 


SEBASTOPOL AND LynpocH Roap. 


This is a new road of two and three quarter miles, commenced at the line between 
lots four and five, of concession fourteen, Lyndoch, and made from thence southward to 
lot nine, in the same concession, and then crossing the lots to number thirteen, in con- 
cession thirteen. 

It is chopped out twenty-five feet wide and fairly graded, making a passable waggon 
road, and accommodating a large number of German settlers. 


Scott Roap. 


The chief work was building a bridge one hundred and twenty-five feet long, having 
a main opening of twenty-six feet. 
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SHARBoT LAKE BRIDGE. 


The floating bridge was repaired at a cost of a little over $100, and the balance of 
the expenditure used in building a new bridge on the road, about two miles south of the 
railway station. 


Suaw Roap. 


Repairs from lot three,‘ concession fifteen, Wilberforce, south to lot one, concession 
fourteen. One and a half miles of improvement. 


SHERWooD RoaAD. 


A new work of three and three-quarter miles, its position being as follows : Com- 
mencing at the boundary line between Hagarty and Sherwood, and from thence north to 
the sixth and seventh concession, from that between concessions five and six; thence 
westward, between concessions six and seven of Sherwood, to the road allowance between 
lots five and six, and from thence northward on the last named road allowance, to that 
between concessions eight and nine. It is chopped out thirty-five feet wide and fairly 
well grubbed and graded. 


Snowpbon 10 anp 11 Sipe Linge Roap. 


This is the completion of this side line road as given in last year’s report, and is one 
-and a quarter miles of repairs, including a bridge over Burnt River, one hundred feet long. 


STURGEON Fauts BRIDGE AND RoabD. 


This bridge is one built from an island over a branch of Sturgeon River, and is the 
continuation of the road over the river where, last year, a one hundred and thirty feet 
span iron bridge was erected. 

The present structure is a wooden one, one hundred and eighty feet in length, with 
two main spans of fifty feet in the clear, built in accordance with a plan furnished. The 
centre crib is sixteen feet high, and the end ones about thirteen feet each. 


It was found necessary to spend nearly $500 more than the grant in order to make 
approaches to the bridge, that it and the iron bridge might be available for trafic. 
TAMWORTH AND Oso Roan. 
Repaired from about five miles south of Arden, southward, five miles, towards Tam- 


worth. Fires in this instance had caused considerable damage, putting the road in very 
- bad condition, but now said to be in good shape. 


VictorRiA RoapD. 


These repairs were f- m the Victoria Railway, southerly, about four anda half miles 


WILBERFORCE AND ALIOE Roap. 


A new road on the boundary between Wilberforce and Alice, from where the line 
between lots twenty-two and twenty-three, of concession twenty-five, intersects the same, 
westerly, two and three-quarter miles, embracing a lage amount of crosswaying. 
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WILBERFORCE 18th Concession RoAD. 


This work is on the road allowance between concessions seventeen and eighteen, 
from lot twenty-one to lot twenty-five, both inclusive. It is an entirely new work, one 
and a quarter miles in length. ‘The money was not sufficient to complete a long crossway 
over Black Creek, so that the whole road is as yet unfinished. 


WILBERFORCE AND ALGONA RoaD, 
This is a continuation of last year’s Sia, in opening the town line between Wilber- 
force and North Algona. Half a mile made. 
WILBERFORCE 15 AnD 16 SipE Line Roap. 


A mile and a quarter of swamp, which required to be raised and improved so as to 


make the road _ passable. 
The foregoing completes the list, and I now beg to add the following summary of 


expenditure upon the same :— 
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SUMMARY OF EXPENDITURE, Erc.—Continued. 
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33,488 51 3,385 82 
LEss GRANT FROM— 
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oencents Of TUrk 6 Bialisop crmms teary wits a eaten ay LOO DOs) hha ase hmaae fv se) Se ees 
| 
Departmental Expenditure: 3 tee ea et dake ete | Spent Psy b ees | Sr ae 
; i 
oy East Division. | | 
POO GING EOE y Sik nfo ties seclge Anas Ours orecnhev dere ga ahah OOO tetanic Road 1,047 50 34 50 
GS MELA T te AeA ge aR MM roth ARAM n Ay mn YL isa Les ase do O42) G0es to ters eee 
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Bonnechere River.......... Preen PERE COP OL RE oti SAS LE do 50S 1S cua ees 
Bromiley 9 and“10 mide Tine ie Siti ne acces wat a ope do 400 00 | PW Trg BE 
BuCk Ory, NOL Nis 2 is See was pa em Re tee | ee do: 4 400° OO? sald eee eee 


| 


| 


Total. 


| 340 00 
| 1,639 32 


973 86 


36,874 33 


| 216 50 


542 42 
529 81 
502 90 
432 51 
| 500 55 
200 00 
794 41 
469 23 
508 13_ 
400 00 
400 00 


{ 


| 1,082 00 
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County of Peterboro’............ Noted, Lite a QMnU cus crceste ane eee B00 003) RA eee Lael hice steeped TL ats 
Departmental Expenditure ...... spine obialbr otc PLC ERS ES sis y'eone,| es ot da Gr edae ASM eae Se vay element : 45,035 42 
RECAPITULATION. 
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REPORT 


OF THE 


COMMISSIONER OF CROWN LANDS 


OF THE 


PROVINCE OF ONTARIO, 


x 


FOR THE YEAR °1888. 


To His Honour the Honourable Sin ALEXANDER CAMPBELL, K.C.M.G., 
Lieutenant-Governor of the Province of Ontario. 


May iT Pueasze Your Honour: 


As required by the law relating to the administration of the Crown Lands 
Department, I now submit for the information of Your Honour and the Legislature a 
Report for the fiscal year ended on the 31st December, 1888, of the management, etc., 
of. the Crown Lands of the Province. 


CLERGY LANDS. 


The area of these lands sold during the year was 568 acres, aggregating in value 
$727.85. The amount collected on account of these and former sales was $8,347.49. 
(See Appendix No. 3, page 4.) ; 

CROWN LANDS. 


The area of Crown Lands sold during the year was 52,962 acres, aggregating in 
value $76,453.57. The collection on account of these and sales of. former years 
amounted to $77,071.40. (See Appendix No. 3, page 4.) 


COMMON SCHOOL LANDS. 


The area of these lands sold during the year was 345 acres, aggregating in value 
$768.26. The collection on account of these and former sales amounted to $11,395.15. 
* 
See Appendix No. 3, page 4.) 


GRAMMAR SCHOOL LANDS. 


The number of acres sold during the year was 392, aggregating in value $488.65. 
The collection on account of these and former sales was $2,445.20. (See Appendix 
No. 3, page 4.) 

COLLECTIONS AND REVENUE. 


The total collection of this Department on account of all sources of Revenue was 
$1,450,089.79. (See Appendix No. 4, page 5.) 


DISBURSEMENTS. 


The total disbursements of the Department on account of all services and expendi- 
tures was $248,029.46. (See Appendix No. 6, page 7.) 


WOODS AND FORESTS. 


The total collection for the year was $1,316,139.09, which includes $748,865.34 paid 
on account of bonuses, leaving the net collection on account of timber dues, eae rent, 
etc., to be $567,273.75. 

The lumber trade has been healthy during the past year, the principal feature, 
however, being the active demand and fair prices obtained for timber in the Quebec 


market. 
FIRE RANGING. 


There was paid during the year on account of this service $24,113.08, but of this 
$6,258.55 was on account of 1887, leaving the net expenditure on account of this year 
to be $17,854.53—one-half of which is refundable by the Licensees. 

The service continues to give satisfaction to those availing themselves of its pro- 
visions, and is being extended over a wider area year by year. The service was 
inaugurated in 1885 in which year thirty-seven Rangers were placed upon various 
limits ; in 1886, forty-five were employed ; in 1887, fifty-five were employed, and this 
year there were seventy. 

Although the summer was not so dry as the one preceding, yet several extensive bush 
fires took place, notably in the Georgian Bay region, on the Bonnechére and Petewawa 
Rivers, in the Ottawa region and the Nipissing country. ‘The Rangers and lumbermen 
were asked, as is usual, to report the quantity of timber damaged, the quantity likely to 
prove a total loss, and, generally speaking, the causes of the fires. 

The information thus gathered shows about seventy distinct fires ; timber damaged, 
one hundred and sixty millions of feet, of which not more than about ten or fifteen millions 
will be a total loss. The principal cause of the fires is given as the setting out of fires by 
settlers in the process of clearing their land for cultivation, and carelessness as to the 
surrounding circumstances. 

The fires on the Bonnechére and Petewawa were very dangerous, as they bordered 
upon dense pineries, and it was only by a systematic fight and considerable expenditure 
they were kept from spreading, in which event the loss would have been incalculable. 


ob 


Vii. 


eevee nee ae 


FISHERIES. 


The reports received from Crown Lands Agents, Fishery Overseers and others, leads 
me to believe the law was fairly well observed. 

The revenue from permits, etc., was $574.50. 

The regulations, reports of Overseers, etc., will be found in Appendices No. 11 to 15, 


at pages 18 to 24. ° 
GAME LAWS. 


Under the amendment to the Game Law made last session of the Legislature, 
foreigners were required to take out permits to hunt deer, and under this twenty-two 
permits were issued, the revenue from which amounted to $220.00. 


FREE GRANTS. 


There are 133 townships open for settlement. 
During the year just closed, 842 locations were made on 109,002 acres of land, and 
74 locatees purchased 2,797 acres; 523 patents were issued to locatees. (See Appendix 
No. 10, page 14.) 
CROWN SURVEYS. 


The following surveys have been carried out during the year :—The townships of 
Dickson and Bronson, in the District of Nipissing, have been subdivided into farm lots 
of 100 acres each; the townships of Armstrong, Blyth, Chamberlain, Dack, Evanturel, 
Hudson, Ingram, Kerns, Marter, Notman and Stewart, also in the District of Nipissing, 
have been subdivided into farm lots of 320 acres each ; and the townships of Hess and 
Moncrieff, in the District of Algoma, have been subdivided into lots of 320 acres each. 

The outlines of six townships at the head of Lake Temiscaming, on the upper 
Ottawa, have been run ; also a base and meridian line in the District of Algoma. 

The two surveys undertaken last winter in the District of Thunder Bay, alluded to 
in last year’s Report, were finishe| early in the spring. The Returns of the above 
named surveys have, so far as received, been examined and in most cases closed. The 
particulars of these surveys will be found in Appendices Nos. 19 and 20, pages 31 and 82, 
inclusive. 

The Surveyors’ Reports in relation to the surveys will be found in Appendices Nos. 
26 to 41, pages 39 to 58, inclusive. 


MUNICIPAL SURVEYS. 


The Department has, during the year, issued instructions for twelve surveys on the 
petition of the Municipal Councils of the townships of Arthur, Brighton, Downie, 
Gwillimbury East, Lobo and Caradoc, Nepean, Otonabee, Plympton, St. Vincent, 
Townsend and York ; and has during the year confirmed eight municipal surveys in the 
townships of Ancaster and Glanford, Billings, Gwillimbury East, Maidstone, Nepean, 
Townsend, West Wawanosh, and East Whitby. 


The particulars relating to these surveys will be found in Appendices Nos. 17 and 18, 
inclusive, pages 28 to 80, inclusive, 


vill. 


MINERAL SURVEYS. 


The General Mining Act requires that applicants, to purchase mining lands in 
unsurveyed territory, shall file surveyor’s plans, field notes, and descriptions of their 
locations in the Department before any sale is carried out. Under this statutory regula- 
tion, a number of applicants in the Districts of Algoma, Nipissing, Rainy River and 


Thunder Bay have field plans, etc., etc., and an area. of 5,542 acres has been sold and 


patented to them. 
The particulars relating to these surveys and sales will be found in Appendices Nos. 


21 and 22, pages 33 to 35, inclusive. 
COLONIZATION ROADS. 


The work done during the year was as follows :—Miles of new road constructed, 
220; miles of road repaired, 333 ; bridges: erected, 30; in addition to this many bridges 
were repaired. The work done was inspected and reported to be of a good character. 

The total expenditure for the year is $112,273.56, the particulars of which will be 
found in the Superintendent’s report in Appendix No. 42, pages 59 to 80, inclusive. 


Respectfully submitted, 


T. B. PARDEE, 
Commissioner of Crown Lands. 


DEPARTMENT OF Crown LANDs, 
Toronto, 3lst December, 1888. 


APPENDICES. 
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APPENDIX No. 3. 


STATEMENT of Acres of Land Sold, Amount of Sales and Amount of Collections for 
the Year 1888. 


SERVICES. Acres Sold, | “mountof Amount of 
Sales, Collections. 
$ oc $4 Ge 
ety eT ee eke ne iccecans 52,962 76,453 57 | 77,071 40 
MeO MTIOAIIS. hfe ee ef Geter aCe hel 6 vied - oe bed ap | . 568 727 85 8,347 49 
SE ONOOH WARNOCK te Gears vide se ak oben | — 345 768 26 11,395 15 
Perrone SCUOOL Lien cea hee cin les nies sue a5 = area k 392 488 65 2,445 20 
| 
LASTS gh IE Poh op Bante deere tr ee eR a ry a 54,267 78,438 33 99,259 24 
D. GEO. ROSS, AUBREY WHITE, 
Accountant. Assistant Commissioner. 


DEPARTMENT OF CROWN LANDS, 
Toronto, 3lst December, 1888. 


APPENDIX No. 4. 


SraTeMENT of the Collections of the Department of Crown Lands for the year 1888. 


SERVICES. » $ 6. 
Land Collections : 
ASLO WI? COATIGS Berg hace coer enn wcets oti ne re ere totes ec me nee £ Mog, nie fae ee 77,071 40 
Gleroy Tins 8s ue ap ys tteic ote one are been ek wise tes le eee RE a 8,347 49 
Common School Haands fg vince isle oso cs 6 6 ke ee ee eee ee 11,395 15 
Grammar School Tands ) e203 sven « sconce ee ee eee eee eee eet | 2,445 20 
TEUSHOG Fe linda gtr shastls Stouetets autre Rate a Sew ake lee ee Ben i ee 10 00 


PRUSUSPAAO o.( cabs Nile sete alts genie oe ate fee Skee SE UAE ARE So ene 18,771 42 


118,040 66 


Woods and Forests : 


Timbers Des sf. 2 ee Ou Se ee ne tre aa ek os Bie ee ee tec a 462,686 30 
Ground Rent eo sewn. vo Mel nt eee ae is cae Sues Sores erence eee amines 58,899 89 
BES OM IRGs ao h.g ale boar eis eee ete ee ober SRR Sy ee fot ce Gets ee 794,552 90 
——_———_———| 1,316,139 09 
(2aeual Tees oie aa her aes pabvels ities ies saree WE oe Rie Pree eee eee nents a 480 44 
Surveyors’ Hees st 4s ON tite Aedes Rey toatl he Sk cat IN ey AD 189 55 | 
ishing Joicense Hees ais. 6, seeped wae eter 6 elects Ben ree eee a 574 50 
Hunting Tucense Fees x25 waste Sache ore dea eee Td Oakes 220 00 
Hxpenditure Refunds : Doth nee Be 
Forest dimedreyention ten Faget he so) oe Cae ee oe ees eee 10,506 81 
Destibube OOtblers .c:5. le aioe nice nel lamiie Ore me hate ie ae Cre eee 243 79 | 
ottlens Homestead 00s). cba ata oe eee eat alee Rancnnia ane 114 30 
TBSDECLLONE 26 id seal hs no eo a ates a ee ae ee Se ene ee | 128 40 
Colonization BV@ads i; 335o/o8 «aoe le soe ae ee ee a ee 3,000 00 
PSUR VOY fcc citha- iva bes eee ee Beane ors ee ect SAI a eyo aN rae 452 25 
——_ —_——— 14,445: 55 
$1,450,089 79 
D. GEO. ROSS, AUBREY WHITE, 
Accountant. Assistant Commissioner. 


DEPARTMENT OF CROWN LANDs, 
Toronto, 3lst December, 1888, 


APPENDIX No. 5. 


StarEMENT of the Receipts of the Department of Crown Lands which are considered 
as Special Funds. 


SERVICE. $ Cc. $ ¢ 
Clergy Lands. 
Pelt, ee eet rr Te. ca ae teCar dans ow o's cd enn ee aA 4,159 13 
BU rs yy. Cas os UG A AP ae A 4,188 36 
Beene 8,347 49 
Common School Lands. 
Bee emcipal.,\ 0+ ss..:... PR eM ite cary i ah ally aoe te 5,074 89 
PREP ORE tee os CI Ah eI. Sil ou en hah halal awe eae 6,320 28 
aL Eee eh ees | 11,395 15 
Grammar School Lands. 
TRIG LVM oo on 244) cr acw Gia ets oho eit ROME hon! ace aie stools oscar RS 1,700 14 
PROCCU re Gua ee ees ae sss sls esa nates Sermeeaes 745 06 
pS EAE RS ao 2,445 20 
22,187 84 
D, GEO. ROSS, AUBREY WHITE, 
Accountant. | Assistant Commissioner. 


DEPARTMENT OF Crown Lanps, 
Toronto, 31st December, 1888. 
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APPENDIX No. 6. 


StaTEMENT of the Gross Disbursements of the Department of Crown Lands for the 
Year 1888. 


SERVICE. | $ ¢. $ oc. $ C. 


AGENTS’ SALARIES AND DISBURSEMENTS. 


Salaries—Land. 
PAIGESONS LD) tale the wile ete cu id. eiele' ce 5 SUSN ie Sia kt linus 21 ean 500 00 | 
B@Sb, Gece sar ca Melane a eee ti cts a oka Geen ea Nal at 500 00 | 
BROwWi Os Pisin cui ete ae Ba tet nat 2 cts lets A aes ee NN 500 00 | 
Coekiurn yoy ee eese cantons elle hls Bee we cee eee 500 00 
Da Waon, as ee Su uke Des oct Bib cel ea ee SaeRnee palte near : 500 00 
Da TW vtec 6 Ot Moree Roe Poe ne Peles hic Sen ne ee 208 33 
Day dO ECE Ue), rare PRCA AN Eick Ze a PR ea 500 00 
Dynan cAn HG. oos aheea ele Baas Was Boke hae catlaie Bree Guarini 200 00 
Bi eldinge Wyss kee ts cat taeet's sue oa « whale Bue accep Rane tee eee 500 00 
TOOGS ebro €fp oleae aks Bede ie etirde tour vase prea etn uaa Ne Rae * 125 00 
Gillipauwetal ue Nene on cee ee ee 500 00 | 
PPAR, HS cree onal ean cae. ta Raney Clee ee eee ae 500 00 
Kennedy. DD ities tukiec cars bien Gene deere eaten 500 00 
Mackay, Dee siesccs sham ec eee Wa teloe od ce bbe eit ee ier cea orotate 500 00 
ERGO eve) abu setheeeis 5 ons earch oy PRT Ce nie URE eae 500 00 
aT SACL, OW. wea. . merns Oise het ob eines Ror ame Ulcer err en: Capea 250 00 
INSCHOLS HAV i Lites AMER NCS. cos uray ob ets arcs's BREME ee ele ele ub eute teee De 500 00 
RREOV ES ae Pench nn cw soeade aetan Pan ru aniane iA ae aie 500 00 
RIN ye ied sect oe ont a ieee eRe A Pell Ga ca Snes Ie ee 270 83 
RSET IOUG. ee mi cari oe We oe tee um nls lng nee s Gees RUG tee ts Ta en oy Oe 500 00 
SSROW BEL, MOIS sexta mere toes iis eats Millis Waly Bok ee en Rien Rome Lee ae 500 00 
RRL Ey a) cE crated its EO BS Fath ire Pee boc Gir Wa tee rte tome ett sens 500 00 
Pa yvlore ls 10 Wik etme ek c ale Omak tein s Beak yet ieee eee ek ea ae 291 66 
AGE COT RON Bla St pe ey Na BORE Sound AU Uni eM Le oo: aie 500 00 
——— -—— 10,345 82 
Salaries —Timber. 
Onmipbell tire wien rece et, a eRe kee,” Bibi nega fais kOe oP cree 1,600 00 
EAT OOCH UM esta ah Sates aie sie men reie eGteiak Sabie 6 as tae homene date 1,000 00 
EAMLEW Gf Wy 08s PEG SIS RM ra apa et ea Fg SI aed a NG 250 00 
Macdonald gi) Ui ties eck ee oe Be ew Piatt meee 1,600 00 
Do Waliierirs. 6) 5 Bes RAs Wan aals esheets ARE OS Pin oe ee weet ae 2,000 00 
Dassie, TDA Se eae ee I ERO AE UN PTS 100 00 
Waive) eae oes an siiaas Ue eles Ova lagi Gh OE nee a nee 1,440 00 
a a nee 7,990 00 
Salaries—Fisheries. 
Flanagan, Wii oi beak Ranke bee c deuramn denen asso <n 50 00 
NE OOTES ele Waris (cx teat merle ae ten Osis: Sere amet er set AO hes Re a 50 00 
Willmogtyy airs tid, & ante a SERS ARR A LS, Re 8 50 00 
——— —— 150 00 
Agents’ Disbursements. 
A MUCESO Bc) he ed ea ee ore et eck eeeiales Sete ee ee 18 29 | 
BLOWN OLE Sach oo eRe tak bic cent ANSON ee Ss Perna Pitas A 8 40 
Campbell Pe ae Sak oe eee earth aseeadl ooine ent atace otal tee 900 00 
Coe TIE Tol OD yng eh ee re i leek «as ace Peat ate Pee eae 14 04 
Dawson, Ge Wilasa sans. Pht caw weet ee neem acter eaten trae ae 23 32 
Deve ale Ese dud bk, ona bs te aioe od ihc ke ea any eT PE aeons am et ye 12-10 
PEL SP PWN als ratte tals ater s ie svar ee WM cae rerio ie Sema of 10 00 
Duncan, VAL G pies eso onan eae dpb a eet chet phen ebeheittet O's 4 31 
GBT GIN EW & 0) ai Gn ort Leet ee eat te ee Sok eaten ce eee Greats 5 74 
IAW AN EW Paes cioe Shicinle Neier TEER ATT. Lee eee 2 05 
POGOe is cca b ROG aes dats Cat eee enlan: GIUMER Cer OR eaveras are 2 40 
TTT anh, HE ted es eth race eee ees ae oaks aye as tee ee Oe ee ete es 11 21 
PEAT Vee Pits. veladia tte as eave ew mmmietns ats Pale’: CR FU Ny) 29 53 
Keane ys ees eh Pie Wek ini wieats eines On abieNes BP vaca tia eee 6 61 
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STATEMENT of the Gross Disbursements of the Department of Crown Lands for the 


Year 1888. 
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APPENDIX No. 6—Continued. 


Statement of the Gross Disbursements of the Department of Crown Lands for the 
Year 1888. 


SERVICE. $B CG S oC. 
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APPENDIX No. 6—Continued. 


SrareMent of the Gross Disbursements of the Department of Crown Lands for the 
Year 1888. 


SERVICE. $ Cc. $ c. $ c. 
TOPORONY POPU er. saskey meee BOR ae 8S oe oon os ab. way sate SI aM To a 8 21,740 08 42,897 09 
Forest Fire Prevention—Continued. 
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—_-—__ —__ 24,113 08 
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Rae eI TE a Ae hed sk eels skein 65 ig Hehe ele ye a gan boat ee es fea nas ke amraghy se 115,273 56 
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DOME TS a ar tae ew Nees ak coe OO Sh Se a (eyelet Patt ee 85 00 

SEED 530 00 
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— 9,811 57 


, 248,029 46 


AUBREY WHITE, 
Assistant Commissioner. 


D. GEORGE ROSS, 
Accountant. 


DEPARTMENT OF Crown LANDS, 
Toronto, 3lst December, 1888. 
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APPENDIX No. 7. 


Woops AND FORESTS. 


STaTEMENT of Revenue Collected during the Year ending the 3lst December, 1888. 


Amount of Ottawa collections, John Poupore 


C6 66 


eee ene weerer ore eee evr eeene 


H. J. Chaloner 


ey 


Amount of Belleville collections, J. F. Way 


Ce 


199,032 08 
32,528 01 


111,531 27 | 


Amount of Western Timber District collections at Department 


H. J. Chaloner 


eeeee 


i 


948,333 15 
24,714 58 | 


© 's ©, p00) 6) 10, She eheve 


G. B. COWPER, 
Chief Clerk in Charge. 
DEPARTMENT OF Crown Lanps, 


Woops anp Forests BRANCH, 
Toronto, 3lst December, 1888. 


AUBREY WHITE 


Assistant Commissioner. 


231,560 09: 


111,531 27 


973,047 73: 


1,316,139 09 
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APPENDIX 


WOODS AND 


STaTEMENT of Timber and Amounts accrued from Timber Dues, Ground 


QUANTITIES AND DESCRIP- 


Saw Logs. 
Area (A Standard is 200 feet B. M.) 
covered by 
Timber = |——— ——_—$ ————— ——_—_— —_— —_ —_——_ -———. 
Licenses. 
AGENCIES. White Pine. Other 
a Pieces. Standards. Pieces. Standards. 
Ottawa Timber District........... .... 6,305 2,554,528 1,511,286 8,496 | 3,923 
Belleville Timber District........ abe ee 1,751 1,481,498 682,745 21,344 7,243. 
| 
Western Timber District........ ...... 8,878 2,328,624 1,303,924 6,844 3,144 
TOEe ited wees ce vis ies eee 16,934 6,364,650 3,497,905 | 36,684 14,310 
GENERAL STATEMENT OF 
a ce 
; : | a 2 
a patie Hemlock. Cordwood. a ba S 
r i all 3 
AGENCIES. a gq 
f ; Hard. Soft. Feet | . 
Pieces. | Pieces. | Feet, Conds! | Corde, | BM No. Pieces. 
Ottawa Timber District...... 56,128 25 | 1,075 875 TOS POEL Upaae 63 |=, 719 
Belleville Timber District.... 34,762 424 20,351 SOG. seh he | ho gee yn Ny PS Cae 
Western Timber District..... | G(OdBO 1s Fob) fae 1,339 | 12,571 98,752 | 22264 Wau. dete 
Peoemech )  Na , ae cOot Per nd SNS LN wd oe 
| 
opal. ii Geen ons 761,346 449 | 21,426 | 2,294 | 13,329 | 98,752 | 2,856 | 1,719 


G. B. COWPER, 
Chief Clerk in Charge. 


DEPARTMENT OF Crown Lanps, Woops AND Forests BRraNncuH, 
Toronto, 3lst December, 1888. 


No. 9. 
- FORESTS. 


Rent and Bonus during the year ending 31st of December, 1888. 


TION OF TIMBER. 


SQUARE TIMBER. | 


Boom and 
tes We a ae ey Deel! i eee = a Dimension Ash, Cedar, Elm, Oak. Tamarac. 
Timber. Maple, Basswood. 
White Pine. | Red Pine. 
: | : | : Stand- : | 3 | : 
Pieces. Feet. EHS: Feet. | Pieces. ET | Pieces. Feet. |Pieces| Feet. |Pieces| Feet. 
| A. 32 1,052 | 
13,791 750,803 | 10,602 | 394,321) 118,487] 81,076)< C. 5 175 | 6 | 187 42 786 
B.W. it 53 | 
| E. 118] 3,542 | 
3,632 TO Ne a iind e eely areas = 27,375| 25,179)< A. 128 SOUS a. elie a waae 177 | 4,555 
| | M. 3 108 
| 
| A.  40| 1,385 | 
35,217 | 2,007,271 | 884] 38,935] 82,712 99,630! | 3 S| W586 Poses eed | Gee 
| - (A 200 6,057 |) | 
| C. 5 175 
52,640 | 2,923,382 | 11,486 | 433,256) 228,524] 205,885] < EK. 150 5,078 | 6 187 | 219 | 5,341 
| M. 3 108 | 
| LB. W. i | 53 \J | 
TIMBER, Erc.—Continued. 
Lineal 
feet toe ‘nets Bolts. Amounts ACCRUED. 
Cedar. ’ ; 
Tee eorde Cords} Cords.| Teesnad.| ‘Timber! | Ground | itp Total 
eet. | ords. ords. ords. shai Tien: ee onus. ‘ 
& -¢; $ C. ae: $ C. $ Cc. 
181,010 28 | TOs Pode eek S 878 34 | 344,233 73 21.680" OS. buss wares 366,801 90 
182,071 | 1,763 | eS 650 | 918 73 | 146,811 90 5. ban OOS baa erate 153,256 63 
360 409 | Pa By Sear 3,917 | 33,559 07 | 332,729 45 31,678 00 | 769,990 34 | 1,167,956 86 
363,441 | 2,200 75 4,567 35,356 14 | 823,775 08 58,893 83 | 769,990 34 | 1,688,015 39 


AUBREY WHITE, 


Assistant Commissioner. 
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APPENDIX No. 11. 


Copy oF AN ORDER-IN-CoUNCIL, APPROVED BY His Honour THE LIEUTENANT-GOVERNOR, 
THE 26TH DAY OF May, A.D. 1887. 


Upon the recommendation of the Honourable the Commissioner of Orown Lands, 
the Committee of Council advise that the accompanying regulations under “‘ The Ontario 
Fisheries Act, 1885,” be approved of and established by Your Honour. 


Certified, ; 
J. LONSDALE CAPREOL, 
Asst. Clerk Executive Council, 


Ontario. 
The Honourable 


THE COMMISSIONER OF CRowN LANDS. 


The Commissioner of Crown Lands has the honour to recommend to the Executive 
Council that the following regulations be made under ‘The Ontario Fisheries Act, 1885,” 
namely :— 


1. That leases granted for the purpose of conveying the fishing rights pertaining to 
public lands adjoining the rivers, streams and lakes of the Province shall be for the depth 
of one chain inland from the water’s edge. 


2. Such leases shall be granted, as far as practicable, to responsible parties, able and 
willing to improve the lakes and rivers and guard them well. Applicants having in view 
the personal use and enjoyment of the fishing rights to be generally preferred to such as 
may offer higher rents with a view to farming or sub-letting the right to fish. Care to be 
taken that residents in the Province be allowed to enjoy a due proportion of the fishing 
rights. 


3. That the valuation of the lands for rent shall be based on the character and con- 
dition of the rivers, streams and lakes which they adjoin, as made known to the Depart- 
ment of Crown Lands by reports of official Inspectors or private individuals, all .such 
reports to be considered confidential and not to be communicated to other parties without 
the express authorization of the Commissioner of Crown Lands. Offers made by appli- 
cants for leases not to be communicated to other applicants. 


4. That leases of lands made and granted under the provisions of “The Ontario 
Fisheries Act” shall not be held to convey the right to work any mine that may be found 
on such lands, or to cut any timber thereon. 


5. That licenses and permits to fish shall be granted upon the payment in advance 
of such fees as the Commissioner of Crown Lands may, from time to time, determine, and 
shall be valid until the close of the angling season of the year in which it is granted. 


6. That excessive or wasteful fishing or killing of fish shall involve the cancellation 
of the lease, license or permit covering the waters in which it has taken place. 


7. That it be obligatory upon any person who has no domicile in the Province of 
Ontario, and who desires to fish in the rivers, streams or lakes under the control of the 


Province, to procure a permit or license to that effect from the Commissioner of Crown 
Lands before beginning to fish. 


ate en 


\ 


8. That no person shall, except under authority of a fishery lease, fishing license or 
permit, fish for, catch or kill any fish in any inland lake, river or stream adjoining the 
ungranted lands of the Province. 
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9. That no person shall, without lawful authority, fish for, catch or kill, by any device 
or means, any fish during their spawning time, or disturb or destroy their spawn or 
spawning-beds, 


10. That it shall not be lawful to fish for, catch or kill brook trout, salmon trout, 
white fish, bass, pike, pickerel, maskinongé, tulibee, grayling, herring or perch in any 
inland lake, river or stream under the control of the Province, by any device or means 
other than by hook and line or angling, except in waters leased or licensed for the express. 
purpose of net fishing. 


11. That it shall not be lawful to use any explosives, or chemical material, or com- 
pound for the purpose of killing or catching fish. 


12. That fishing by torch-light or other artificial light placed in or above the water 
ig prohibited. 


13. That no person shall fish for, catch, kill, buy, sell or have in possession any fish 
at times when the taking or killing of fish is prohibited by lawful authority. 


14. That parties holding leases under the provisions of “ The Ontario Fisheries Act ” 
shall not have any recourse against the Government of the Province for any hindrance 
to their use and enjoyment of the fishing rights pertaining to the lands leased by the 
operation of any law enacted or that may be hereafter enacted by the Parliament of 
Canada, or by any action of the Government of Canada or any person employed 
thereunder. 


15. It shall not be lawful to use or set in any of the inland rivers, streams or water 
courses within the Province any net, rack, trap, weir or obstruction for the purpose of 
catching fish or whereby the free passage of fish up and down the same may be obstructed 
or prevented. 


16. The catching, killing or molesting of fish when passing or attempting to pass. 
through any fishway or fish-pass, or in surmounting any obstacle or leaps. the use of any 
invention to catch, kill or molest fish in the mill-heads and water-courses appurtenant 
thereto are hereby forbidden. 


17. It shall not be lawful to put into any waters in any inland river, stream or lake 
in the Province where fish are taken, any offal, blood, putrid brine, putrid fish or other 
deleterious substance, and all fish offal or filth of any description whatsoever accruing 
from the catching and curing of fish shall be burned or buried twenty yards distant from 
the water’s edge of said river, stream or lake. 


Close Seasons. 
Tt shall not be lawful to fish for, catch, kill or have in possession :— 


Speckled trout, between the 15th September and Ist May. 

Pickerel (Doré), between the 15th April and 15th May. 

Bass and maskinongé, between the 15th April and 15th June. 

White fish and salmon trout, between the lst November and 30th November. 


T. B. PARDEE, 
: Commissioner of Crown Lands. 
Department of Crown Lands, 
Toronto, 5th May, 1887. 
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‘Copy OF AN ORDER-IN-OouNCIL, APPROVED BY His Honour THE LIEUTENANT-GOVERNOR 
THE 19TH DAY oF JUNE, A.D. 1888. 


Upon the recommendation of the Honourable the Commissioner of Crown Lands, 
‘the Committee of Council advise that the accompanying regulations, under “ The Ontario 
Fisheries Act,” be approved of by Your Honour. 


Certified, 
(Signed) J. LONSDALE CAPREOL, 
Asst. Clerk Executive Council. 
Ontario. 


‘The Honourable 
THE CoMMISSIONER OF CRowN LANDS. 


The Commissioner of Crown Lands has the honour to recommend to the Executive 
‘Council that the following regulations be made under ‘‘The Ontario Fisheries Act” :— 


No. 1.—It shall be lawful for the Commissioner of Crown Lands, or any officer 
thereto authorized by him, to grant licenses to fish with gill nets for herring, white fish, 
‘salmon trout and pickerel in any waters adjoining Crown Lands not under lease, except- 
‘ing the River Nepigon, Lake Nepigon and its tributary waters, for a period not exceeding 
‘one year, subject to the following regulations and restrictions :—The size of mesh for 
herring to be not more than 14 inch from knot to knot on the square, or 24 inches 
‘extension measure, and the mesh for white fish, salmon trout and pickerel to be at least 5 
inches extension measure, or 24 inches from knot to knot on the square, and said gill nets 
‘shall not be more than 50 yards in length. 


No. 2.—It shall not be lawful to fish for, catch or kill, in any waters within the 
meaning of “ The Ontario Fisheries Act,’ any herring, or to buy, sell or have in posses- 
‘sion any herring taken in any such waters between the 15th day of April and the 15th 
‘day of June, and between the 15th day of October and the lst day of December in each 
year. 

(Signed) T. B. PARDEE, 


Commissioner of Crown Lands. 


‘Department of Crown Lands, 
Toronto, 15th May, 1888. 
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APPENDIX No. 13. 


NeEpiaon, Ont., 19th December, 1888. 


S1r,—Respectfully I beg the honour of submitting for your consideration my annual 
report of the fisheries throughout the district of which I am overseer, viz., River and 
Lake Nepigon. 

Fly fishing and angling with hook and line have been the only means practiced here, 
no nets of any kind or other ways of taking fish have been resorted to. 

During the past season the noble Nepigon has fully maintained its well merited 
prestige of being the finest and best of trout streams ; a number of visitors, considerably in 
excess of any former year, have fished on this river. Those who came early in the season, 
owing to the very high state of the waters brought about by the unprecedented fall ot 
snow in this region last winter, met with only very moderate success, and the fish for the- 
most part ran rather small, until later on in the summer, when the river fell somewhat, 
much larger fish were procured and some notably fine catches made. Towards the end 
of August the weather turned out very bad, with almost constant rain and exceedingly 
cold, which interfered very considerably with the pleasure of several parties of eminent 
gentlemen who were on the river at the time. 

During the season I received for special permits the sum of five hundred and fifty | 
dollars ($550.00), which was duly forwarded to the Department, as also have been state-~ 
ments, permit books, etc. 

I am glad to be able to report that the laws and regulations relating to the fisheries 
of this district have been generally properly observed during the past season. 

I would again most respectfully bring to your notice the very earnest and frequently. 
expressed desire by those who come to the Nepigon, many from great distances, for the 
purpose of angling, that your Government would continue to exercise a prudent and 
jealous guard over these splendid waters, and that you will kindly refrain from granting 
licenses or privileges to any persons for the purpose of fishing for the market on either- 
Lake or River Nepigon. 


I have the honour to be, Sir, 
Your obedient servant, 
(Signed) NEWTON FLANAGAN, 
Fishery Overseer. 
To the Honourable 
THe CoMMISSIONER OF CRowN LANDS, 
Toronto, 
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APPENDIX No. 14. 


Beaumaris, 12th December, 1888. 


Sir,—I have the honour to submit to you herewith my annual report as Fishery 
Overseer for the District of Muskoka. 

On visiting the various localities under my charge it is most gratifying to note the 
decrease of the various illegal methods of procuring fish, as also the care taken by the 
majority of saw-mill proprietors to prevent the escape of mill refuse into the lakes and 
streams. 

I would beg to call your attention to the present close season for salmon trout, viz., 
from Ist to 30th November. In all waters in this district these fish were depositing their 
spawn previous to the 20th October. 

In conformity with instructions received from your Department I spent several days 
in studying the habits of white fish during the spawning season, the full report of results 
of which I have already submitted to you. These fish, I also ascertained, were spawning 
ten or twelve days previous to the close season. I also procured a quantity of spawn 
which I deposited in Muskoka Lake and Brandy Lake, Township of Watt. 

Whether the early spawning, both of salmon trout and white fish, is confined to the 
smaller lakes I have been unable to ascertain, but should this not be the case, I wouid 
respectfully suggest an alteration in the dates of the ciose season for these fish. 

The catch of bass and pickerel has, to most anglers, been satisfactory, although within 
the last few years there has been a marked decrease in these varieties. 


I have the honour to be, Sir, 
Your obedient servant, 
(Signed) JOHN H. WILLMOTT, 


Fishery Overseer. 
To the Honourable 


THe CoMMISSIONER OF CROWN LANDS, 
Toronto. 
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APPENDIX No. 15. 


LAKEFIELD, 3lst December, 1888. 


Sir,—I have the honour to submit my report in connection with fisheries in my 
district. 

During the past season anglers have had fair success. During the summer I visited 
officially the waters in this district. With the exception of snaring and netting the law 
has been tolerably well observed. 

Twenty-one Americans obtained permits from me during the year, amounting to 
twenty-one dollars, which have been forwarded to you. I have reason to believe that a 
number of Americans fish in the waters of this district without permits, for the reason, 
among others, that they do not know where to apply for permits, and if they did know, 
think it time enough to pay when demanded. 

The varieties of fish in this district are, in Kachawannah, Stony, Clear, Koshkabog- 
among, Eagle, Gull, Gold, Ketchecum, Pencil, Deer, Green, Loukes, Long, Coxes, Black, 
Bottle, Beaver and Jacks Lakes, salmon trout, mountain trout, bass and maskinongé ; in 
Pigeon, Mud, Sturgeon, Balsam, Cameron, Ball, Buckhorn, Deer Bay, Lovesick Lakes, 
Pigeon River, Otonabee River, Round, Belmont, Crowe and South Lakes, bass and 
maskinongé (some pickerel in Belmont and Round Lakes.) The waters in this district 
are infested with suckers and catfish ; during spawning season they feed upon the spawn 
of other fish. 

I have prosecuted several parties for illegal fishing, which will be found in my report 
of convictions. 

To look after the fisheries in this district properly would require all my time, especially 
during the close season, and would incur considerable expense ; this would apply to mid- 
summer when Americans visit this district, in order to collect for permits. My object 
has been to put down illegal fishing as far as possible with as little expense as possible. 


I have the honour to be, Sir, 
Your obedient servant, 
(Signed) F. J. MOORE, 
: Fishery Overseer. 


To the Honourable s 
THE COMMISSIONER OF CRowN LANDS, 
Toronto. 
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APPENDIX NO. 23. 


Statement of Patents issued by the Patents Branch during the year 1888 : 


Orown Lands... osc oo eles ec ae ee eee ee ob ee os Ee ee es 280 
SOMO] SFM. ahs Lice oon ahiese Gok uaa nen Ee Ne REEL, Reisen ae ieee TC 
Mining: rio oR Biey oak 2 cians Se Reseed aes cin ik sue Nis aes a 202 
Poblic |) “2 (ate: Olerey Siveserve): meres) 5. 3. cee eee 35 
Free ‘Grants 2A Al ate s 2a, wii jec tie ete pra eileintlas atrabevs saben Renn hea re 

*; under AchOlel B80 0 as rere eee a iki 20cm, al Sah ee 279 


Rainy. RAVER se cir eteis bs aoe ae oats oe RON c's=' ea sel sit eRe Ce 3 


Tota es eee 8 el OE i i Oe a oo eR Tos | ee ae 


AUBREY WHITE, 


Assistant Commissioner. 


J. M. GRANT, 
Chief Clerk in Charge. 


DEPARTMENT OF Crown LANDS, 
Toronto, 3lst December, 1888. 


APPENDIX NO. 24. 


STATEMENT OF THE NAMES OF CANDIDATES WHO HAVE PasseD THEIR EXAMINATIONS 
BEEORE THE BoARD OF EXAMINERS OF LAND SURVEYORS FOR ONTARIO, DURING THE, 


Year 1888. 
PRELIMINARY CANDIDATES PASSED. 
Harold Holmes Gibson. Thomas Alexander Moore. 
Merle Shafto Knight. William Ernest McMullen. 
George Elliott Ollerhead. Peter Lawrence Naismith. 
John Kimpton Robinson. Charles Hugh Wallace, B. A., B. E., 


1hsh Oe BA 


FINAL CANDIDATES PASSED AND SWORN IN AS PROVINCIAL LAND SURVEYORS. 


Frederick William Flater. | Frank Martin, Graduate School Practical 
William Fraser VanBuskirk, Gradu- Science. 

ate Military College. Andrew Lake McCulloch, Graduate School 
Killaly Gamble, D.L.S. Practical Science. 
Edwin Stanton Decker. Charles Herbert Pinhey, Graduate School 
Aaron Loughead. Practical Science. 


Nelson Thomas Ritchie. 
John Roger, Graduate School Practical 
Science. 


/ 


The Board of Examiners of Land Surveyors, for Ontario, meets at the office of the 
Commissioner of Crown Lands, on the first Monday in each of the months of April and 
November, in every year, unless such Monday be a holiday (in which case they shall meet 
on the day next thereafter, not being a holiday). Section 6, Chapter 152, Revised 
Statutes of Ontario of 1887. 


PRELIMINARY EXAMINATION. 


All persons, with the exception of Graduates of the Royal Military College at 
Kingston, and of the Ontario School of Practical Science, before they can be apprenticed 
to a Provincial Land Surveyor, must pass a satisfactory examination Before the Board of 
Examiners in the following subjects: Penmanship, Orthography, Fractions, Decimals, 
Square Root, Logarithms, Algebra (including Equations to the first degree, Euclid 
(first four books), Plane Trigonometry, the Rules for Spherical Trigonometry, Mensu- 
ration of Superficies, the use of Ruling Pen and construction of Plain and Comparative 
Scales. 


FINAL EXAMINATION. 


Final Candidates, before obtaining a License to practice, undergo a strict and search- 
ing examination before the Board of Examiners in the following subjects, viz.: Geometry, 
including the first six books of Euclid (with the exception of the last thirteen prop ositions 
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‘of the Fifth Book); Algebra, including Progressions, Plane and Spherical Trigonometry, 
Mensuration of Superficies ; Laying out and dividing up of Land ; Descriptions by metes 
and bounds for Deeds and other Documents ; the Use and Adjustment of Surveying and 
Levelling Instruments ; the laying out of Curves ; Practical Astronomy, including finding 
of time, latitude, longitude, Azimuth, Variation of the Compass, and drawing Meridian 
lines ; the Acts relating to the Survey of Lands in Ontario, the general Mining Act, the 
Registry Act (so far as it refers'to Plans), the Municipal Acts (so far as they relate to 
Roads, Surveys and Drainage), the Ditches and Water Courses Act; the Theory and 
Practice of Levelling ; the Principles.of Evidence ; Drawing of Affidavits ; Taking of 
Field Notes and Preparing Plans ; the Rudiments of Geology and Mineralogy, and the 
‘Sufficiency of their Surveying Instruments. 


AUBREY WHITE, 


Assistant Commissioner. 


GEORGE B. KIRKPATRICK, P.LS., 
Chief Clerk in Charge. 


DEPARTMENT OF Crown LANDs, 
Toronto, December 31st, 1888. 


SURVEYORS REPORTS. 


(Appendix No. 26.) 
DISTRICT OF ALGOMA. 


TownsHiIp oF HEss. 


BERLIN, ONTARIO, 
November 3rd, 1888. 


Sir,—In accordance with your instructions dated May 29th, 1888, I proceeded on 
the 11th day of July to make the survey of the township of Hess, Algoma district. From 
Cartier, a sniall village located at the end of a division on the line of the Canadian Pacific 
Railway, I moved my camp over an old Indian trail crossing, crossing the south-west corner 
of the township of Hess to a point on Trout Lake near the centre of the south boundary. 
From here I went east with flying camp and took an observation at the north-east angle of 
the township of Cartier. From this point I proceeded to run my east boundary north- 
ward and then worked westward to Trout Lake. I then moved my entire camp to Big 
Lake, and after having completed the work in the south-west I moved again to an island in 
Lake Geneva. On the south shore of this lake, on line between lots 8 and 9 in concession 
III., I took another observation and found the variation the same as at the south-east 
corner, namely, 4° 45° west. From Geneva Lake my camp was moved to lot number four 
(No. 4), concession VI., from which point I finished the work. 

The old post planted by Salter having disappeared, I ran my north boundary east from 
a point established by Provincial Land Surveyor Burke as the north-east angle of Moncrieff 
to meet the northerly production of my east boundary. The country drains by the Onaping 
River to the east, and by the Spanish River to the west. The north ‘and east portions of the 
township drain into the Onaping, while Lake Geneva and Big Lake both have their outlets 
to the west. The shores of Big Lake are generally rocky but not precipitous, while Geneva 
Lake is surrounded with immense rocky ridges, more especially on the north side, some of 
which rise to a heizht of 500 feet. To the north of these mountains the country is low and 
swampy as far as the eye can reach, and to the east in the direction of the Onaping River it 
is very rough and broken. This township has apparently been the home of the trapper, 
for on every hand traces of his former residence could be seen. 

The greater portion of the township is well timbered with good white pine, the 
principal outlets for which will be the Onaping River and Geneva Lake, the latter being 
crossed at its south-western extremity by the Canadian Pacific Railway. For farming 
purposes this township is almost useless, there being only occasional isolated patches of 
ground which might be cultivated. 


I have the honour to be, Sir, 
Your pecient servant, 


(Signed) ISAAC L. BOWMAN, 
Provincial Land Surveyor, 


The Honourable T. B. PARDEE, 
Commissioner of Crown Lands, 
Toronto. 
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(Appendix No. 26.) 
DISTRICT OF NIPISSING. 
TOWNSHIP OF CHAMBERLAIN. 


CouRTICE, ONTARIO, j 
October 11th, 1888. 


S1r,—I have the honour to report that in compliance with your instructions, bearing 
date the 29th May, A.D. 1888, I have completed the survey of the township of Chamber- 
lain in the district of Nipissing. I commenced operations on the 13th of July by running™ 
due west from the post planted on the east boundary between concessions one and two. The 
easterly half of the township and the south-westerly part (shewn tinted brown) consists. 
of level and undulating clay land and sandy knolls with clay subsoil, and is fairly well 
adapted for agricultural and grazing purposes. The remainder of the township (shewn 
tinted yellow) consists of granite ridges and intervening clay flats. JI found no economic 
minerals. There are numerous creeks but no lakes in the township. The Blanche River 
flows across the north-east corner of the township. A large creek called ‘‘ Blanche River” 
on the projected plan enters the township in the third concession and flows across conces- 
sions four, five and six, crossing the north boundary near the north-west angle of lot four in 
the sixth concession. This creek has an average width of about seventy links. There 
are numerous water-falls on it affording mill-sites. The whole township, with the excep- 
tion of three or four small tracts, has been burnt over and now is covered with poplar, 
birch, alder, cherry, etc., of a small size. There is very little timber of any value left. 
The courses given to bearing trees are magnetic. Accompanying this report are plans and 
field-notes of the survey. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) 'D. L. SANDERSON, 


Provincial Land Surveyor. 
The Honourable T. B. Parpes, 


Commissioner of Crown Lands, 
Toronto. 


| (Appendix No. 27.) 
DISTRICT OF NIPISSING. 


TOWNSHIP OF KERNS. 


ToRONTO, ONTARIO, 
November Ist, 1888. 


Sir,—I have the honour to submit the following report of the survey of the township. 
of Kerns, District of Nipissing, in compliance with instructions from your Department. 
dated 29th of May, 1888. 

I commenced the survey of this township at the front of the second concession at a 
post planted by Provincial Land Surveyor Niven on the line between the townships of 
Harley and Kerns, and ran due west, astronomically, the line between concessions one and 
two, planting thereon posts every half-mile. The side lines were run at intervals of 80 
chains, and intersecting the posts planted on the north boundary by Provincial Land 
Surveyor Niven. The several concession lines were run due west, astronomically, and 
intersecting the posts planted on the west boundary by the same surveyor. I am 


4] 


pleased to be able to report that nearly the whole of this township is well adapted for 
agricultural purposes, fully 90 per cent. of its area being composed of good farming land 
and free from stones. 

Rocks appear in a few places in the shape of hills from 20 to 50 feet high, princi- 
pally in the western portion, but covering a total of not more than three or four hundred 
acres in the whole township. The soil is good clay and clay loam. The general surface 
of the ground is gently undulating and in the western part rolling and hilly. 

The only swamp of any extent is situated on lot No. 1, concession 4, and this could 
easily be rendered valuable by drainage upon the opening up of the township for settle- 
ment. The township is well covered with timber throughout, principally tamarac, spruce, 
balsam, balm of Gilead, cedar, poplar, with some white pine on lots nine, ten, and eleven, 
concessions two and three. The timber in concessions five and six is smaller than that in 
the southern portion ; there is very little that would be valuable for export. Should there 
be a large area of pine lands to the westward of this township Wahbe’s Creek could, ata 
slight cost be made suitable for the purpose of driving logs. The township is well watered 

_by numerous streams of pure water. Wahbe’s Creek, with its branches and tributary 
creeks, drains almost the whole area. There are rapids in a few places on Wahbe’s Creek 
affording excellent mill privileges, one of which is on lot five, concession three. No. 
‘minerals of any value were met with during the survey. 

The weather was very showery during July and August, rat 
The first frost was noticed on the morning of the 23rd of Aug 

As to the agricultural capabilities of the township of s, I would predict a 
bright future before it, as the construction of roads for setilem ill be easy, and, from 
the character of the timber, the clearing of the land will be comparatively inexpensive. 
A ready market for produce awaits the settler by reason of the extensive lumbering opera- 
tions in the Temiscaming country, until such time as a railway outlet may be had. 

Accompanying this report you will find plans, field-notes, etc., of the entire survey. 


ing almost every day. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) THOS. B. SPEIGHT. 


Provincial Land Surveyor. 
To the Honourable T. B. Parpus, 


Commissioner of Crown Lands, 
Toronto. 


(Appendia No. 28) 
DISTRICT OF NIPISSING. 
TowNsHIP oF Dickson. 


SARNIA, ONTARIO, - 
October 11th, 1888, 


S1r,—I have the honour to report that in accordance with your instructions dated 29th 
May last I have completed the survey of township of Dickson. I commenced the survey 
by taking an observation of Polaris at the north-east corner of the township, the south- 
east corner of the township of Anglin, and ran the eastern boundary from that point 
S. 20° 51/40’ E., astronomically making it the base of the survey, laying off the various 
concessions and side road lines in accordance with the instructions and projected plan. 

That portion of the township lying to the east of Lake Lavieille and Lake Olear is 
hilly and very much broken by rocks and swamps, the soil being of a light sandy loam 
and generally stony. About half of this portion has been overrun by fire at different 
times, leaving alternate patches of burnt-land and green timber, the green timber being 
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principally hardwood. There is a considerable amount of very good red and white pine 
on this tract. There are two large tracts of very fine hardwood, but the soil on these 
tracts is generally a light sandy loam and mostly stony. The first is that portion lying 
to the south of Lake Clear, from the first to the fourth concession, and extending west- 
ward to lot twenty-nine. The second lies to the west of Lake Clear and extends north- 
ward from the sixth to the eleventh concession and westward from Lake Olear to lot 
thirty, as shown on the accompanying timber tracing. There is very little pine on the 
hardwood lands. The western and northern portion of the township is burnt country, 
with a few patches of green timber; the soil is sandy loam, the timber being poplar, 
white birch, cherry and balsam. There is some good pine in this part of the township, 
especially round the shores of the Opeongo and other smaller lakes. 

Although there are traces of large lumbering operations throughout the whole town- 
ship, there is still a large amount of valuable timber i init. On the whole, this township 
will compare favourably with any of the surrounding townships, both as regards ‘timber 
and farming lands. It is well watered by numerous lakes, the principal being Lakes 
Lavieille and Clear in the north-east and the Great Opeongo in the south-west. There 
are very few streams, and none of any importance, in this township, nearly all the streams 
being dry during the progress of the survey. The geological formation is the Laurentian. 
I found no minerals of any value. I found a clearing of about fifteen acres, with a shanty 
about twenty feet square and some small outbuildings, on lots thirteen and fourteen, in 
the eighth concession, om the west shore of Lake Clear, but could not ascertain the 
name of the owner, as he was absent during the progress of the survey. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) THOS. BYRNE, 
The Honourable T. B. Parpze, Provincial Land Surveyor. 
Commissioner of Crown Lands, 
Toronto. 
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(Appendix No. 29.) 
DISTRICT OF ALGOMA. 
BasE AND Mertp1an LINES. 


CLINTON, ONTARIO, 
November Ist, 1888. 


Sir,—lI have the honour to submit the following report of the survey of base and 
meridian lines in the district of Algoma. 

I proceeded to the work by way of Larchwood, on the Canadian Pacific Railway, 
and by the Vermillion River to the east boundary of the township of Lumsden, thence 
north on that line to the north-east angle of said township. 


ALGOMA AND NIPpissING BOUNDARY. 


The first line surveyed was the boundary line between the districts of Algoma and 
Nipissing, north eighteen miles from the north-east angle of the township of Lumsden, as 
established by Provincial Land Surveyor Laird during the season of 1887. 

I obtained an observation of Polaris for Azimuth on the night of July 20th, and 
used the latitude of the north-east angle of Lumsden, as I had HAE HINES it from Salter’ s 
base line in reducing the observation. 

The Ist mile of this line is in a very fair old bush, in which it continues to the south 
side of the large lake. Soil, sandy loam. After crossing the lake brule is encountered, 
and in which the line is produced to 30 chs. on the 8th mile, the timber being chiefly pitch 
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pine, birch and poplar. After leaving this brule old bush is met with, but of small extent, as 
the brule is again entered about the end of the ninth mile. The timber in the old bush 
is principally birch, spruce, pine, poplar, and a few maple and cedars. The second brule 
extends to the end of the 14th mile, where the old bush is again entered, and in which the 
line continues to the 18th mile post. The timber in this second brule is of much older 
growth than that previously met with in some places, in fact itis hard to tell that it had 
ever been burned over. ‘This line is very hilly and rocky, the soil being sandy loam 
throughout; but on account of the rough nature of the country it is not very well adapted 
to agricultural pursuits 

Pine noticed only at a few places, on the large lake, on the Ist mile, to the east of the 
line on 3rd mile, to the west of the line on the 4th mile, in the green bush on the 8th 
and 9th miles. In these places the pine is very good. Both east and west of the line 
on the i2th mile, and north of the 14th mile, are some good trees. The principal rock 
of the country is a coarse-grained, slaty rock, with some gneiss and granite. 


Base LIne. 


This line starts from the 18th mile post on the boundary line between Algoma and 
Nipissing Districts, and was surveyed west through the District of Algoma, crossing the 
line of the Canadian Pacific Railway near the 503rd mile post, or about five miles north of 
Pogamasing Station, and ends at the 42nd mile post, about seven miles west of the Cana- 
dian Pacific Railway. Nearly all the country crossed by this line has been burned at 
different times, some very recently and other parts a great many years ago. The timber 
is chiefly pitch pine, spruce, tamarac, birch, poplar, and in the green bush maple is met 
with in small! quantities. Pine is met with at the following places: On the Ist and 2nd 
miles and northward, on the 8th, 9th, and 10th miles, a few pine on the 14th mile. They 
are more numerous on the 18th, 19th,and 20th miles and northward, and southward on 
the Onaping Lake there is a large quantity of good pine,and I am informed that at the 
north end of Onaping Lake the country is nearly all covered with pine. From the 21st to 
the 42nd mile pines are met with all through the country, although there are very few 
large bunches except at considerable distances. On Pogomasing Lake and on the lakes 
crossed to the west of Pogomasing Lake pines occur in large quantities along the shores 
and extend some distance to the north. 

« Although this country is rocky and hilly it is not nearly so rough as that traversed 
by the Nipissing-Aleoma boundary line, the hills in general not rising to such great 
heights. 

: The rock is principally of a slate structure, but considerable gneiss is met with near 
Spanish River and to the west of the Spanish. 

Unfortunately, I was unable to find Salter’s old line, although I was put to a very 
heavy expense in attempting to find it, and being unaware of the intention of your 
Department I did not care to run north or south from the end of this base line. 

At every six miles on both the meridian and base line I planted an gron tube 14 in. 
in diameter, driven well into the ground, and marked them as directed in your instruc- 
tions, and at every mile a wooden post was planted. ‘Two bearing trees were taken to 
each post and in a great many cases stones were planted around their bases. By taking 
numerous observations I think I have managed to project the base as nearly west, astro- 
nomically, as possible. By the manner in which the posts have been planted and the 
lines opened up I am persuaded that the country would have to be swept clean by a fire 
to obliterate the line. 

I send herewith plans, field notes, and all other records required by my instructions. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) H. R. PROUDFOOT, 
The Honourable T. B. Parpzs, Provincial Land Surveyor. 
Commissioner of Crown Lands, 


Toronto. 
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(Appendix No. 30.) 
DISTRICT OF NIPISSING. 


TOWNSHIP OF BRONSON. 


CoLLINGWooD, ONTARIO, 
December 11th, 1888. 


Srr,—I have the honour to submit the following report on the survey of the tow” 
ship of Bronson, in the District of Nipissing, in accordance with your instructions» 
dated the 29th day of May, 1888. 

I commenced the survey at the north-east angle of the township, and retraced the 
south boundary of the township of Head, and the west boundary of the township of 
Rolph, respectively. I found as I proceeded south that the course of the west boundary 
of the township of Rolph bore somewhat east of the given bearing for my north and 
south lines, which accounts for the increased length of lot number one, in the different 
concessions as we went south. 

The Petewawa River flows throngh the township in a south-easterly direction. The 
land to the left of this stream, along its whole course through the township, rises to a 
height of from two to three hundred feet. It is most precipitous towards the west side 
of the township, in some places rising abruptly from the river. That portion of the 
township lying east of the river is more broken and hilly than to the west. Taking 
the whole township, only a small percentage of the land is adapted for agriculture, 
though a few belts of limited area might be successfully cultivated. These are to be 
found along the east boundary, and also near the south-west part of the township. 

The most of the township has experienced at different times the ravages of fire, 
which has been so destructive to the once valuable pine forests throughout this whole 
district. In only isolated instances, where protected by lakes or swamps, is any green. 
pine to be met with. 

The township is for the most part grown up aan a second growth of poplar and 
birch of small size and no value. 

Near the south boundary, and west of the pad jie I found a small deposit of 
magnetic iron. 

The lakes, as shown on the map, are of small size, and are mostly tributary to the’ 
Petewawa. 

Owing to the obliteration by fire, I was unable to trace with any “Ppt to 
accuracy the different timber limit lines in the township. 


I have the honour to be, sir, 
Your obedient servant, 


(Signed) EK. STEWART, 


Provincial Land Surveyor. 
The Honourable T. B. PARpzEs, 


Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 31.) 
DISTRICT OF NIPISSING. 
TOWNSHIP OF ARMSTRONG. 


PARRY SOUND, ONTARIO, 
October 31st, 1888. 


Srr,—I have the honour to report hint I have subdivided the township of 
Armstrong, according to your instructions, dated May 29th, 1888. I proceeded to my 


work by way of the Blanche River, from the head of Lake Temiscaming, following said 
river through the township of Hilliard, in a north-west direction, to the crossing of the 
line between concessions four and five, where I landed my supplies and moved them 
about three miles westward along said concession line to the east boundary of the town- 
ship of Armstrong, and commenced work by brushing out about half a mile of said 
boundary, sufficient to get a good range of the line, and turned off the proper angle, and 
ran the line in front of the fifth concession about twenty chains, where I observed 
Polaris on the 15th of August, a few minutes before ten o'clock, p.m., and found my 
work correct. I then proceeded with the subdivision of the township, taking frequent 
observations to verify my work. The township is well timbered throughout, tamarac and 
spruce prevailing; spruce growing on the high ground as well as on the low, and 
sufficiently large for good building timber. The spruce will supply lumber for settlement 
purposes. There are very few pine trees in the township and scarcely any hardwood. 

The soil is mostly elay, and will make good farming land, excepting in a few places 
where it is inclined to hard pan. It is fairly well watered with small creeks, some of 
which are dried up in midsummer. The creeks in the eastern part of the township run 
towards the Blanche River, while the western and greater part is drained by a stream 
about seventy-five links wide, which runs northerly through that portion of the township 
and empties into the Blanche River some distance north. The eastern part of the 
township is fairly level, but the western part is traversed by numerous ravines made by 
the small creeks draining into the larger stream as before mentioned. 

The country is comparatively free from stone. I only found exposed rock in one 
place, (on the line between concessions one and two, on lot one), which is grey limestone, 
and appears to be a continuation of the limestone cliff so prominent on Wahbe’s Point 
(Lake Temiscaming). 


I think fully eighty per cent. of the township will make good farming land. 


I have the honour to be, sir, 
Your obedient servant, 


(Signed) DAVID BEATTY, 


Provincial Land Surveyor. 
The Honourable T. B. Parvez, 


Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 32.) 


DISTRICT OF ALGOMA. 
TownsHIP OF MONCRIEFF. 


INGERSOLL, ONTARIO, 
November 23rd, 1888. 


Str,—I have the honour to submit to you my report of the township of Moncrieff, 
in the District of Algoma, surveyed according to your instructions, bearing date the 29th 
day of May, 1888. 

I found the post marked xii. miles, for the south-east angle on P. L. 8. Salter’s 
meridian line, being the north-east angle of the township of Fgart. From the south-east 
angle of my township, I retraced Salter’s line northwards for my eastern boundary 
without very much difficulty, for a distance of five miles and thirty-seven chains, to a 
small stump which had the appearance of a post, but was so decayed that no marks were 
distinguishable on it. From this point no further trace of the line could be found, 
although I made'a diligent search for it with the Indians who were with me. Going 
northwards, Salter’s meridian appeared to bear to the east of the true north somewhat. 
I produced the line the remaining forty-three chains, and planted a post for the north- 
east angle of my township. 
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I also retraced the north boundary of the township of Hart, for the south boundary 
of my work, which was six miles, five chains, forty links, giving the overplus of five 
chains ana forty links to lot number twelve. 

{ made a survey of the numerous lakes in the township, and located all mining 
claims therein. The lakes were all small, but contained great quantities of fish, especially 
pike and trout. 


Onaping Creek, which runs through the township, as shown on the plan, empties — 


into the Spanish River, not far from the south-west corner of my township. This creek 
can be navigated with canoes from the CO. P. Railway northwards without much difficulty, 
but south of the tracks there are a great many rapids and very little water in places, 
and cannot be navigated with canoes. Jt is my opinion that a great deal of money would 
require to be expended in order to make it a stream fit for driving ‘saw-logs. 

The township has now been almost entirely overrun by fire, more so than when I 
commenced my survey, as a large fire swept down upon me from the north-west of my 
township ; hence, parts shewn green in the field-notes are now badly burnt, and the 
timber is to a great extent destroyed. However, there isa belt of good pine about three 
miles square in the centre and western part of the township, which could be utilized if 
it is not allowed to stand too long. The second growth is principally balsam, spruce, white 
birch and pitch pine, 

On the whole the township is rough and rocky, and not suitable for farming pur- 
poses. The rocks are of granitic formation. Where soil is met with it is of a sandy 
nature. Traces of copper could be found in a great many places all over the township, 
and had every appearance of existing in considerable quantities in some localities. Traces 
of iron were also found. | 

On the survey of my township, when necessary, I used a divided object glass micro- 
meter, and found it by frequent tests to be a very accurate instrument. 

When running my east and west boundaries, the townships of Craig and Hess were 
not surveyed, and I was therefore unable to give the jogs that the concession lines of 
these townships might make with the concession lines of my township. 


I have the honour to be, sir, 
4 Your obedient servant, 


(Signed) W. R. BURKE, 
Provincial Land Surveyor. 
The Honourable T. B. Parvez, 
Commissioner of Crown Lands, 


Toronto. 
(Appendix No. 33.) 
DISTRICT OF NIPISSING. 
TownsHiP oF INGRAM. 
EGANVILLE, ONTARIO, 
8 October 20th, 1888. 


S1r,—In accordance with instructions, dated May 29th, 1888, I beg to report having | 


made the survey of the township of Ingram, in the District of Nipissing, agreeably to 
said instructions. ; 

Ingram, lying as it does immediately north of Hilliard, which was surveyed by me 
last summer, the two reports will of necessity be somewhat similar but I am sorry to 
state that I cannot give as favourable a report this year as last. 
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The soil in concessions one and two, Ingram, is sandy clay, well watered and naturally 
drained, and capable of producing large crops. 

Concessions three and four possess the same characteristics as regards water and 
drainage, but its soil is much lighter, being in some places pure sand. 

Concessions five and six are very much broken by rocky ridges, with valleys of 
excellent land between. 

I consider seventy-five per cent. of the township fit for farming purposes. 

The Blanche River enters the township in concession four, flows south-easterly, 
crossing the south boundary in lot five. We went up the river about two miles from the 
west boundary on the steam yacht ‘ Toneata,” drawing five feet of water, in July, a fact 
which proves the river to be navigable the greater part of the season. 

Otter Skin Creek rises in a large shallow lake on the north boundary, lots ten and 
eleven, flows southerly, leaving the township in lot eight. 

The lake above mentioned, likewise a deep, crooked lake in lot eight, concessions five 
and six, are well stocked with fish. An old trail, indistinct in places but apparently 
much used, was found crossing the township diagonally, leaving the north bank of the 
Blanche in lot four, concession three, and connecting with the lake on lot eight, conces- 
sion five. Very little merchantable timber was met with during the survey, a large por- 
tion of the township being covered with a thick growth of poplar, willow, small tamarac, 
spruce and balsam, although islands of fair-sized spruce and tamarac are scattered over 
its whole area. A grove of good pine was found in the north-east corner, and standing 
upon a hill on the north boundary, and looking north and east over the rough, mount- 
ainous, unsurveyed country, a large tract of pine could be seen which from appearance 
will yet prove very valuable. All the rocks met with were the Huronian formation. No 
minerals were found, excepting a small vein of sulphuret of copper on lot eleven, 
concession six. 1 herewith enclose plans and field notes which I trust will meet with 
your approval. 

I have the honour to be, sir, 
Your obedient servant, 


(Signed) FRANK PURVIS, 
Provincial Land Surveyor. 
The Honourable T. B. Parvez, 
Commissioner of Crown Lands, 
Toronto. 


(Appendia No. 34). 
DISTRICT OF NIPISSING. 
TowNsHIP OF MARTER. 


PETERBOROUGH, ONTARIO, 
October 30th, 1888. 


Sir,—I have the honour to submit the following report of the survey of the township 
of Marter, in the Nipissing District, surveyed under your instructions of date of May 
29th, 1888. From Mattawa on the Canadian Pacific Railway I went up the Ottawa 
River by steamboats and tramway ,cars to the foot of lake Temiscaming, thence on to 
Fort Temiscaming by steamer, tae water being unusually high at this time, June 20th, I 
proceeded directly to the township of Marter by steamboat, which is a good day’s steaming 
from Fort Temiscaming. The outlines of the township are quite distinct and [ ran the 
lines of sub-division north, and south, and east, and west, astronomically as instructed. 

At one time parts of this township were timbered with very large pine which has long 
since been destroyed by fire and but few relics are now left. This township was also 
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overrun by fire about twenty years ago, and the whole township has now a heavy growth 
of poplar, white birch, alder, tamarac, spruce, pitch pine, etc., which at present is quite 
smal! and of no marketable value. 

The whole of this township, with the exception of two rocky ridges, (one on lots 
two and three, concessions one and two, and one in concession six, from lots six to eleven 
inclusive) is fairly good farming land, being entirely free from stone and is what might 
be called ‘ flat land,” well drained by numerous small gullies and streams. 

The soil varies greatly, in a few places being clear sand,‘but in general a sandy loam 
or clay loam with clay subsoil, and in a few places is a clear white clay to the surface. 

The Blanche‘river, with its west, north and east branches flows through this township, 
which rapidly carries off the water from the numerous small streams, and contains 
numerous fish. 

I found no economic riineenle the rock in the few places where it is found, is of the 
Huronian formation, the ridge on the north boundary shows numerous quartz veins. The 
magnetic needle is very unsteady and unreliable, and in general shows a variation of 8° 
30‘ to the west. 

There are no settlers in this township. 


I have the honour to be, Sir, 
Your-obedient servant, 


(Signed) B. A. LUDGATE, 
The Honourable T. B. Parpzsz, Provincial Land Surveyor. 
Commissioner of Crown Lands, 
Toronto. 


(Appendix N. 36). 
DISTRICT OF NIPISSING. 
Townsuip oF Hupson. 


REDNERSVILLE, ONTARIO, 
Oct. Ist, 1888. 


S1r,—I have the honour to report that, in compliance with your instructions bearing 
date 29th May, 1888. I left my home near Rednersville on the 24th day of July and 
proceeded to Mattawa, where | purchased supplies and organized my party. 

On the 26th we left Mattawa and ascended the Ottawa river and lake Temiscaming 
to the head of the latter. 

Thence we passed on foot—packing sypplies and outfit—along the south boundary 
of the township of Dymond to the south-east corner of my work, viz: the township of 
Hudson. 

On the first day of August I began the curvey of this township and completed the 
‘same on the 11th September. 

This township is divided by a series of rocky ridges running north-westerly from the 
‘south-east corner. These ridges rise to a height of from 150 ft. to 200 ft. and often afford 


very fine views far over the outstretching forest northward to the height of land and east- — 


ward over the Temiscaming valley. Excellent Huronian slate is found:i in vast quantities 
in this hilly region, and the broken fragments are strewn thickly over all the adjacent 


valleys. Another remarkable feature is the presence of limestone and free stone bearing ~ 


a striking resemblance to the Niagara formations and apparently the origin of the exten- 


sive white clay deposits of this and adjoining townships. In the south-western portion © 
of the township are several beautiful lakes with an abundant supply of excellent fish. — 


Here the soil is a sandy loam and the country is attractive as a point for new settlements. 


. 
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. North of the ridges the soil is white clay, the surface generally level, and the general 
appearance of the country rather flat and swampy. The timbers are not large being a 
second growth probably about seventy-five years old. The remains of an older and heavier 
forest are often seen, and in a few localities the fires have left it untouched. 

The most valuable timber is the cypress or pitch pine which grows thickly and is 
smooth and tall and averages from six to eighteen inches. As to the best mode of 
development probably a wagon road extending from the Long Sault to the head of the 
lake Temiscaming with a short road from that to the lake Region to the westward would 
lead to the early occupation of these lands. But the construction of the projected railway 
from North Bay would be far better. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) R. W.-HERMON, 
Provincial Land Surveyor. 
The Honourable T. B. Parnes, 
Commissioner of Crown Lands, 
Toronto. 


(Appendia No. 36). 
DISTRICT OF NIPISSING. 
TowNsHiIp OF BLYTH. 


GLENCOE, ONTARIO, 
November 6th, 1888. 


Sir,—In accordance with your instructions, dated May 29th, 1888, I have the 
honour to submit the plans, field notes and the report of the survey of the township of 
Blyth, ‘n the district of Nipissing. Leaving Glencoe on the 16th of July, I proceeded by 
rail vza Toronto to North Bay, thence by wagon road through Widdifield and part of Indian 
reserve to near the south-east corner of our township, when we started work by retrac- 
ing the north boundary of the Indian reserve which forms the south boundary of Blyth, 
taking an observation of Polaris for Meridian at the south-west angle of lot number two 
in the first concession. We found a magnetic variation of seven degrees and ten minutes 
west, (7° 10° W.) which subsequent observations (five being taken altogether in different 
parts of the township) showed to be the same throughout the township, no important 
change of variation being noticed at any time during the survey. 

From the south-west angle of lot number two in the first concession we ran due 
north astronomically, which shewed the width of lots two and one on the north boundary 
of the township to be eighty chains and sixty-seven links; we ran our west boundary from 
the post planted by P. L. S. Niven at our south-west angle on a course to meet a south- 
west angle of Notman, leaving our north boundary the nett six miles. The soil of the 
township is generally a light sand and somewhat stony in a few places, there being very 
little fixed rock to be seen and no indications of any minerals, although light the soil would 
appear to be well adapted to the raising of hay, oats and roots. For the greater part the 
township is comparatively level, the slope of the hills generally being easy. There are 
numerous small lakes which however are not well stocked with fish; these small lakes are 
generally connected by small streams, and those found in the N.W. + of the township have 
their outlet to the north-west or west to the Tomiko river apparently, while those in the east 
and south halves of the township have their common outlet into the little Sturgeon river, 
which has its head in the north-east corner of the township and passing out of it to the east- 
ward in the sixth concession, re-entering in the third concession and having its course south- 
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westerly through concessions three, two and one, leaving the township at the south boundary 
on lot nine, about ten chains up stream from the south boundary there is a fall, or rapid 
in the river of about ten feet in height, as also there are falls and rapids in all about twenty- 
five feet in height on lot number six in the second concession, either of which will furnish 
good water power for mills, though the amount of water running in the river in the summer 
season is small. The timber is generally good except on some of the low lying lands, 
which are timbered with small spruce and tamarac. All the upland being well timbered 
with pine spruce, birch, maple except about 4,000 acres of brule. There are also some 
small tracts of good cedar. The greater bee of the township is covered with fair 
to good pine of marketable quality. 

The township could be easily opened up iis means of a road to the ‘“‘ North Bay and 
Temiscaming Government road” which, as the country is generally moderately level, would 
not be very expensive to build. 

There are no squatters in any part of the township. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) _ RICHARD COAD, 
Provincial Land Surveyor. 
The Honourable T. B. Parpzxr, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 37.) 


DISTRICT OF NIPISSING. : 


TOWNSHIP OF STEWART. 


BROCKVILLE, ONTARIO, 
November 15th, 1888. 


Sir,—I have the honour to submit the following report on the township of Stewart 
in the district of Nipissing surveyed by me this summer in conformity with your instruc- . 
tions of 29th May, 1888. 

I proceeded by rail to North Bay, thence by the Temiscaming Road north-easterly, 
and then northerly through the township of Widdifield crossing the north boundary of 
this township near the south-west corner of Mulock, thence following closely the west 
boundary of Mulock to the south-east angle of Stewart, where the survey was commenced 
by posting the north boundary of Merrick as the front of the first concession. The side 
line between lots four and five was made the base from which the concession lines were 
run east and west, and the line in front of concession five the base from which the side- 
lines were run north and south. The west boundary was run on a course of north, forty- 
two minutes east. Owing to the great number of days in which it rained, observations were 
not taken as frequently as I would have desired. The magnetic declination varied from 
seven degrees and fifteen minutes west to seven degrees and thirty minutes west. 

The northerly and easterly part of this township is drained by small streams that flow 
into the Jocko River, and the remaining portion of this township is drained by streams 
flowing toward the Sturgeon River. All the streams are small, few, if any, being large 
enough for driving timber or logs; the largest being the one which crosses the west 
boundary near the south-west corner of the township. Thelakesare numerous, many 
of them with very irregular contours ; the largest as well as most irregular being the 

lakes in concessions I. and IT. 
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This township has few hills of a greater elevation than 50 feet, the surface being 
undulating with large areas of swamp land. The soil throughout the township, unless 
otherwise given in the field notes, is a light sandy loam and very stony. 

There are few rocky ridges in the township, the geological formation of all rock 
exposures seen being Laurentian, the greater part of the township being overlaid with 
Algoma sands. No economic minerals were met with. 

A brulé of about fifteen years of age extends across the north boundary from lot 3 
to lot 11, and runs southerly to the line in front of Concession IV. In this part of the 
township there is very little timber of any size or value. In all other parts of the 
township pine of good size and quality are tound in sufficient quantities to make this town- 
ship a valuable timber berth. The absence of large streams is partially counterbalanced 
by the level character of the country, which will permit of the easy construction of roads. 
There is very little hardwood bush, maple and birch in the township, the largest bush being 
in the centre of it where evidences were found that many years ago the aborigines had 
manufactured maple sugar. 

The road from North Bay to Lake Temiscamingue follows closely the east boundary 
of the township, except in concession VI., where it bears north-westerly. The road is 
constructed as a waggon road to within about three and one-half miles of the south-east 
angle of the township, to the north of which it is constructed only as a winter road, 
all streams are, however, substantially bridged. 

* This road will no doubt be the avenue by which the hardy settlers will enter the 
township unless the Lake Nipissing & James Bay Railway is constructed before the vacant 
and better agricultural lands to the south and north are all taken up. 

Accompanying this Report are the field-notes, plan of survey, timber plan and other 
returns required, also a few photographs which shew fairly well the typical camp scenes 
and the nature of the country surveyed. 


I have the honour to be, Sir, 
Your obedient servant, 


WILLIS CHIPMAN, 
Provincial Land Surveyor. 
The Honourable T. B. Parpss, : 
Commissioner of Crown Lands, 
Toronto, Ont. 


(Appendix No. 38.) 
DISTRICT OF NIPISSING. 
TOWNSHIP OF EVANTUREL. 


MONTREAL, QUEBEC, 
December 13th, 1888. 


Srr,—I have the honour to report that according to your instructions, dated the 29th 
day of May, 1888, ordering me to proceed to the township of Evanturel, I left Mattawa on 
the 17th day of July with my party and that we travelled up the Ottawa River via the Lake 
Temiscaming Railway to Lake Temiscaming, thence across this lake and up Blanche 
River by steamer to lot number two, concession four of the township of Evanturel. 

This readily shows that this township is already of easy access by steam communica- 
- tion from OC, P. R. at Mattawa. 

Having ascertained the line dividing the township of Evanturel and that of Ingram, 
which is well opened and easily found, I proceeded to run the several concession lines due 
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west astronomically and the north and south lines, north astronomically, planting and 
marking all the posts as required in the general instructions, of the most durable wood 
that could be found, firmly in the ground with two bearing trees well blazed and marked, 
and noting their courses and distances. All the lines were well cleared out and blazed 
and sky lines were cut in broken country. 

The length of the chain was tested at least every second night. Several astronomical 
observations were taken, some of which are given with the field-notes. 

I traversed all the rivers, about fourteen miles altogether, the work on the small 
river emptying in the west branch of Blanche River being particularly tedious, this river 
being too shallow in some places for canoes and at others too deep for wading, rendering 
it necessary either to portage a canoe or cut a line on the bank. All the traverses are 
connected with the concession or side lines. No lakes were found in this township. 
There are no squatters on the land I surveyed and no improvements of any kind. 

The soil is rich clay land on the level sections of the township. In the broken and hilly 
parts the tops and the slopes of the hills are of a sandy loam. These slopes having been 
burnt about twenty years ago are now covered with small poplars, and they could very 
easily be cleared and the land ploughed as all the larger roots have been destroyed by fire. 

Blanche River in this township is a beautiful stream, with a current of about two 
miles an hour, offering the settler every facility for transportation until roads are open. 

There are several mill sites, namely, on lot three in concession five, on lot twelve in 
concession three, and on lot nine in concession three. 

There are two magnificent water-powers on lot twelve concession three, the fall being 
almost sixty feet and the quantity of water inexhaustible all the year round. | 

There is no timber of commercial value in this township. The whole township is 
covered with a very thick growth of small poplars, tamarac, balsam, spruce and birch of 
all dimensions, cedar, elm and mountain ash. 

There is no pine in this township. . 

There are a few cedar swamps, almost impenetrable. There is no timber plan accom- 
panying these returns, by order of the Department, as all the different kinds of trees 
mentioned above grow promiscuously. 

Besides the rivers, of which the water is good, there are many brooks with good cold 
water. On the other hand there are large tracts of country withont water. 

Most of this township is well adapted for settlement. The banks of the rivers, 
although high enough to prevent the flooding of the adjacent lands, are not too steep, in 
many places to forbid easy access to the water. 

I found no minerals in the township of Evanturel. 

The whole of the above is humbly submitted. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) J. P. B. CASGRAIN, 


Provincial Land Surveyor. 
The Honourable T. B. Parnes, 


Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 39.) 
DISTRICT OF NIPISSING. 
OUTLINES OF TOWNSHIPS. 


HLALIBURTON, ONTARIO, 
December 15th, 1888. 


Sitr,—I have the honoar to submit the following report on the survey of outlines of 
townships at the head of Lake Temiscaming in the district of Nipissing, surveyed under 
your instructions of 29th May, 1888. 
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I commenced the survey at the south-west corner of township number 12, now called 
the township of Dack, and carried on and completed the same in accordance with 
instructions, the lines being run east and west and north and south astronomically in 
the following order : 


Boundary between townships eighteen and nineteen. 
West boundary of township seventeen. 
South boundary of township seventeen. 

_ Boundary between townships seventeen and eighteen. 
South boundary of township nineteen, 
West boundary of township nineteen. 
Boundary between townships nineteen and twenty. 
West boundary of township twenty. 
Boundary between townships twenty and twenty-one. 
West boundary of township twenty-one. 
West boundary of towhship twenty-two. 
Boundary between townships twenty-one and twenty-two. 
Boundary between townships twenty-two and twenty-three. 
North boundary of township twenty-two. 
North boundary of township twenty-three. 
East boundary of township twenty-three. 


The details of survey will be found in the field notes and on the plan. 


The townships are so fully described on the plan that I need say but little about 
them. Of the seven townships outlined, numbers seventeen, eighteen, twenty and twenty- 
one are the best and contain about eighty per cent. of good land. Numbers nineteen, 
twenty-two and twenty-three probably contain sixty-five per cent. of good land. 

From what I could see of the country to the south-west and north of my survey, 
I think there will be two townships to the west of number seventeen, one township 
to the west of number twenty-one, and probably one to the north of number twenty- 
two fit for subdivision. The good land will now be found adjacent to the streams. The 
Blanche River to the north of number twenty-two is still a fine stream for miles above 
the lake, with banks about twenty feet high, with large timber and clay soil for some 
distance inland.. Some of the largest poplar I have ever seen is to be found along 
the north boundary of township twenty-two, one tree cut on the line’ measuring thirty- 
two inches on the stump. 

A few white pines were met with at different places on the survey, and there is 
a very fair timber limit in townships nineteen and twenty as shewn on plan. 

There are only two lakes of any importance within the limits of the survey, one 
on the south branch of the Blanche in township twenty, and the; other on the Blanche 
River at north-east angle of township twenty-two, a little beyond the forty-eighth parallel of 
latitude as shewn on the plan. Both of these lakes abound with fish, pike and pickerel 
being the most numerous. The geological formation is principally Huronian, but the 
gneissoid rocks come to the surface in many places. I found no minerals, but quartz 
veins were very numerous. ‘ 

Moose were plentiful and Bear very numerous. Beaver were also plentiful in the 
streams and small lakes. The woods abound with Partridge. 

The weather was favourable until the middle of September, after which it was broken 
and uncertain to the close of the work on the seventeenth of October. 

The water in the Blanche river is unusually high during the month of June and was 
- navigable for steamers to the high falls in township fifteen, a distance of about forty miles 
above Lake Temiscamingue. 

There are no settlers or squatters within the limits of the survey. 

The facilities for settlement of this district remain unchanged and are those described 
in my report for 1886, excepting that the rates for transport are now about twenty-five 
per cent. higher. This vast tract of good land will probably remain unsettled until a 
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railway has been pushed ca to the head of Lake Temiscamingue. In the event of © 


this being done the land no doubt would be rapidly taken up. 
Herewith are plan and field-notes of survey with account. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) A. NIVEN, 
Provincial Land Surveyor. 
To the Honourable T. B. Parpeg, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 40). 
DISTRICT OF THUNDER BAY AND RAINY RIVER. 


Port ARTHUR, ONTARIO, 
15th June, 1888. 


Sir,—I have the honour to report that in accordance with your instructions of 
the 14th December, 1887, to survey a base line from the north-west angle of the 


township of Strange to Agnes Lake, on Hunter’s Island, and the Meridian line 


between the districts of Thunder Bay and Rainy River, south of the said base line, I 
left Port Arthur on the 21st January for the north-west angle of Strange, owing, 
however, to heavy snowstorms and unfavourable weather, I did not succeed in securing 
an astronomical observation before the morning of the second of February, on which day 
I commenced the survey of the base line, and which I completed on the 2nd April. 
The weather experienced throughout the entire survey was by far the most severe that it 
has ever been my lot to experience in this district. Constant heavy snowstorms causing 
a complete stoppage of the work on an average of from two to three days in each week. 
Owing also to this cause I did not succeed in taking as many astronomical obeservations 
as I should otherwise have done, but I used every endeavour to take them as frequently 
as possible, in accordance with my instructions. The large quantity of snow on the 
ground, which was from four to six feet in depth, precluded the true nature of the soil being 
ascertained. 

The country Eivenetn which the base line passes, is principally granite or gneiss of a 
very superior quality, somewhat similar to the Aberdeen granites. At Nulla Lake the 
northern outcrop of the green slates and trap came in, but they did not extend beyond 
two or three miles. The dip of these green slates and trap varied from 50° to 70° ; 
and to judge from their general appearance, I should think it very likely that gold might 
be found in good paying quantities. From the thirty-fifth mile or Cunniah Lake to the 
Rainy River district or the western end of Bitchu Lake the disturbance of the magnetic 
needle as recorded in the field notes, would appear to indicate the presence of large 
quantities of iron, probably in the form of Magnetite or Hoematite ores. About two to 
three miles south of the base line there is no doubt that valuable mineral strata exist, 
which would probably show up well if carefully explored. From the township of Strange 
to the boundary of the Rainy River District, the country has mostly been burnt over in 
the immediate vicinity of the base line, and the line runs mostly through high rocky 
ground with the exception of hollows and in the near vicinity of the lakes, where the 
land lies mostly low and probably consists of a rich alluvial soil; while in that portion of 
the line which passes through the Rainy River District the country seems to have been 
more protected from fire and appears to possess a far richer alluvial soil. 


con 
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Moose, Carriboo, Bear, small game and fur-bearing animals abound in the country 
west of Bitchu Lake. , 

I came across some good sized pine near Waykwahbinonahn Lake and also near 
Bitchu Lake, and on Hunter’s Island, but the Indians informed me that there was more 
good pine to the south of the base line. Wherever the country had been burnt over it 
was iostly re-grown with small second growth pitch pine and birch, and in some 
instances with poplar. In the unburnt parts the pitch pine, birch and poplar are mostly 
of good size and well suited for mining and fuel purposes. There are also some good 
groves of spruce and tamarac. 

The line was run carefully with a transit Theodolite, and was well cut out and 
blased. The iron posts were well and carefully driven in with a sledge, or drilled and 
run in with lead, and wherever stone could be found it was piled around the six mile 
posts ; but owing to the unusual depth of snow it was only occasionally that stones could 
be obtained. At the 42nd mile from the township of Strange, the line being longer than 
was anticipated, I found I had only sufficient of the larger iron bars for the remainder of 
the work, and not having time to send for more, I planted one of the three-quarter inch 
iron posts at this mile. In all other respects the posts were planted in accordance with 
my instructions. 

Accompanying this report I beg to submit the plan, field notes, astronomical calcula- 
tions and a few geological specimens with accompanying list and accounts. 


I have the honour to be, Sir, 
Your obedient servant, 


HENRY Det Q. SEWELL, 
Provincial Land Surveyor. 
To the Honourable T. B. Parpss, ! 
Commissioner of Crown Lands, 
Toronto, Ont. 


(Appendix No. 41). 


REPORT ON THE SURVEY OF THE LAKES WEST OF ARROW LAKE 
IN THE DISTRICTS OF THUNDER BAY AND RAINY RIVER. 


Port ARTHUR, ONTARIO, 
April 30th, 1888. - 

S1r,—I have the honour to report having concluded the survey of the lakes along 
the International Boundary westward from Arrow Lake, performed in accordance with 
your instructions of the 14th day of December, 1887. 

Work was commenced at the outlet of Rose or Mud Lake, and from thence a con- 
tinuous transit survey was carried on as far as Carp Lake on the south side of Hunter’s 
Island. This work comprised a survey of Rose, South and North Lakes, Gunflint 
River, Gunflint Lake, Granite River, Seiganagah Lake and River, Seiganagonse, Lily- 
pad, Jasper, Otter Track, Big Rock and Emerald Lakes, also a portion of Sturgeon River 
and Northern Light Lake. 

All the mining locations in the vicinity of our work were carefully tied into the 
survey lines. > 

On Seiganagonse Lake a tree was squared and pickets left standing to indicate to 
P. L. 8S. Sewell the longitude of the Meridian between the Thunder Bay and Rainy 
River Districts. I was unable to run the line connecting with the base line as directed, 
owing to the fact the base line was not produced sufficiently far west when we were in 
that vicinity. As it was probable moreover at this time that we should run short of 
provisions, (Indians having broken into and stolen from our caches), [ did not run the 
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line between Seiganagah and Seiganagonse Lake, feeling assured that the Department. | 
would be better pleased to have the survey extended as far as possible into the valuable 
iron deposits of Hunter’s Island, especially as the above lakes were connected, otherwise 
by careful transit work during which the observations had been frequent and satisfactory. 
Compass work in this region would be of little or no value, owing to local attraction. 

The plans of the International Boundary Survey, signed by the joint Commissioners, 
although showing in the main, when checked by our work a great semblance in general 
outlines are in places grossly inaccurate ; errors of over a quarter of a mile being not. 
infrequent. 

As the offsets on our work were seldom over three chains nothing of importance 
could have been overlooked, and the details is as minute as could be indicated on a plan 
on a scale of one mile to an inch. 

In order that the details of topography might be shown to the best advantage, the 
work was plotted four times the desired size and carefully reduced by pantagraph. To 
connect our work with the United States township suveys a tie line was run to one of 
their meander corners on Otter Track Lake as shown on the plan. 

From and including Rose Lake westerly the country is well timbered as far as the 
easterly part of Gunflint Lake. Spruce, poplar, birch and balsam prevailing, with 
occasional red and white pine, in small belts or scattered, the red pine being far more 
common than the white. 

Although this pine would be very useful and desirable, I do not think there is. 
sufficient of it to make the lands valuable for it only. From the easterly part of Gun- 
flint Lake westerly and notherly, except in patches, a brule covered in most places with a. 
second growth of poplar, birch and jack or pitch pine extends as far as Island Portage or 
Granite River. 

From this point a belt of timber chiefly spruce, poplar and birch, with some red pine 
averaging 12 to 16 inches in diameter, extends to Seiganagah Lake and along the south. 
and east shores of that lake, the north shore is all brule to within two miles of the outlet. 

On the south-east portions of the lake and on some of the islands we observed a con- 
siderable quantity of pine, averaging 12 to 20 inches, generally red. 

From about two miles east of the outlet of Seiganagah Lake considerable red pine 
occurs with the usual spruce, poplar and birch. The green timber again gives place to 
brule on the south shore of Seiganagonse Lake at a point about due south of the east end of 
Hunter’s Island, nothing but a small second growth of pine, poplar and birch being found 
from here along the south-east and east shores of the lake. 

On the north shore about two miles from the east end of the lake the brule ceases 
and we find an abundance of spruce, poplar, birch and jack pine with an increasing pro- 
proportion of red pine. 

Immediately west of the small lake north of Seiganagonse Lake, called Angle: 
Lake is a belt of good land, pine chiefly red. The easterly point of Hunter’s Island is 
very sparsely timbered. From Seiganagonse Lake westward only occasional patches of 
brule are encountered, there being a considerale quantity of red pine of good size, 
especially in the vicinity of Big Rock Lake. On Granite and Seiganagah Rivers there 
are numerous falls and rapids capable of furnishing ample water power for any purpose. 

In general the entire country traversed is rocky and unfit for cultivation, sufficient 
good arable land however exists to supply the wants of a lumbering or mining com- 
munity. The shores of the lakes west and north of Gunflint Lake are more rocky and 
rugged than those of the latter or more easterly lakes; this is more especially the case 
along the north shores of Seiganagonse, Otter Track and Big Rock Lakes. 

In the region surveyed there are two distinct and separate iron belts, one at Gunflint 
Lake which extends in width about three-quarters of a mile back or north from the north 
shores of Gunflint and North Lakes, and another which extends north-easterly from Oarp 
Lake south of Hunter’s Island, through Emerald, Bigneck, Otter Track, Jasper and Lily- 
pad Lakes to Seiganagonse Lake. 

This latter belt appears to be identical with the famous “Tower” range in Minne- 
sota and has an average width of one mile and a half. Its general course is indicated by 
the mining locations shown on the plan. 


It is to be regretted that the unprecedented depth of snow, thinness of ice and 
generally stormy weather of the past winter has interfered materially with the progress 
of the survey, particularly in rendering it impossible for the topographer to obtain that 
general topographical knowledge of the surrounding country we had anticipated. The great 
depth of the snow prevented the ice from attaining one-fifth of its usual thickness and 
almost everywhere there was an average of six inches of water over the ice, rendering 
travelling very dittcult and trying and track surveying impossible. 

Altogether about two hundred and ten miles (210) of instrumental line were run 
besides the considerable: amount of topographical knowledge acquired by compass and 
pacing as shown on the plan. 

A plan of survey ona scale of one mile to the inch is herein submitted, also the 
usual accounts and vouchers of expenditures in triplicate. 

Now that a good foundation has been laid for future work the filling in of much 
desirable additional data, such as Northern Light and Agnes Lakes could be readily and 
rapidly performed by a micrometric traverse checked by azimuth observations. 


All of which is respectfully submitted. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) A. L. RUSSELL, 
The Honourable T. B. Parpes, aT, Provincial Land Surveyor. 
Commissioner of Crown Lands, 
Toronto. 


Appendia No. 41a. 
DISTRICT OF NIPISSING. 
TOWNSHIP oF FITZGERALD. 


PETERBOROUGH, ONTARIO, 
February 8th, 1887. 


Srr,—I have the honour to present herewith the report, field notes, and plan of 
survey of the township of Fitzgerald, performed under your instructions of date, May 
the 29th, 1886. 

The township is situate about eight miles south of Deux Riviere, on the Ottawa 
River. It contains 54,846 acres. 

The westerly side of the township is drained by the North River, a tributary of the 
Petewawa River, the easterly side by a smaller stream, Bissett’s creek, which flows 
directly into the Ottawa River at a point on the O.P.R. called “ Bissett’s Station.” The 
surface of the township is rather rocky and broken along the southern concessions, but 
only in a few instances are very steep or sharp hills met with. 

These hills are composed of the usual kinds of gneiss or granite rock common in this 
part of the country. | 

The crests are generally bare and barren, destitute of forests and vegetation. 

The slopes are mostly overlaid with surface stone and boulders, in places resting on 
bare rock, gravel, and sand. 

The lower levels and valleys are of the usual kinds of sand loam, clay, etc., in places 
of good average depth and fertility. 

Close along the east boundary—concessions six to ten—there is a good hardwood 
tract covered with maple, birch, beech, and mixed greenwood. 

The soil here contains more clay than is found elsewhere in the township, and 
although somewhat stony on the surface, is nevertheless capable of being cultivated to 
advantage, and might be considered, for this region, fair farming land. 
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This tract contains probably five to six thousand acres. Excepting the block of 
hardwood here referred to, and a small block of white pine in the south-west corner of 
the township, there is now little standing timber of any value left. The pine will be 
removed this winter. Originally, the pine crop in this section was extensive and of good 
quality, and I understand was lumbered over as far back as three-quarters of a century 
ago ; but at present there is no timber of any kind—of any value, except the two small 
patches described. 

Some fifteen or sixteen years ago a great fire swept over a large district along this 
part of the Ottawa country, so that very little of commercial or marketable timber now 
remains. 

In many parts the country for miles is bare, excepting clusters of charred trees few 
and far between, with a crop of underbrush growing up between them. 

During the progress of the survey a careful search was made to trace out the old 
limit lines referred to in my instructions, but owing to the almost complete destruction 
of the old standing timber, and the appearance of a new crop of underbrush, it was 
rendered impossible to discover any reliable evidence in relation thereto. 

As will be seen, the township is pretty much dotted over with small lakes. 

Most of these are of good clear water and of considerable depth. 

Fish is found in the large lakes. 

The shores are generally low and sandy, and seldom bold and rocky. 

A large portion of the township on the slopes and uplands that may not be well 
adapted for farming of crops, will serve as pastyre and grazing land. 


I have the honor to be, Sir, 
Your obedient servant, 


(Signed ) J. W. FITZGERALD, 
Provincial Land Surveyor. 
The Honorable T. B. Parpezz, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 42.) 
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OF 


THE SUPERINTENDENT 


OF 


SebON LAA TALON. KO Ads. 


To the Honourable T. B. Parnes, 
Commissioner of Crown Lands, 
Ontario. 


S1r,—lI have the honour to present the annual report of work done in this branch 
of the Department during the year 1888, in the construction and repair of roads and 
bridges. 

The number of miles of new road made during the year is 219, and of repairs 3334 
miles. There were also 30 bridges built and a nnmber repaired, as shown in the following 
detailed account :— 


NORTH DIVISION. 
Basswoop Lake Roap. 


One mile of construction in order to complete this road which was begun two years 
ago, and now connecting with Grand Portage Road. This mile is on the second and 
third concession line of Wells township, and across the fronts of lots five to eight, both 
inclusive. 

The road is of vital importance to the settlers and the district generally. 


CLARKE’S BRIDGE. 


The construction of this bridge was commenced last fall, as mentioned in my previous 
report. 

It is 120 feet long, with a main span of 60 feet; the abutments being 18 feet in 
height, and filled with stone. 

Its cost is much beyond the ordinary expenditure for such a bridge, but the difficulty 
in securing foundations accounts largely for this fact. 
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CocKkBURN IsLAND Roaps. 


A mile and a quarter constructed on tenth side line road; two miles and a half 
repaired on the twelfth line; and about one and a half miles repaired on the main road 
from the wharf or steamboat landing, a large amount of work for the expenditure, 
$505.80. 

Coyne’s Roap. 


A continuation from the line between lots 3 and 4, westward between the second 
and third concessions of Galbraith to lot 6, and from thence northward between lots 5 
and 6 to the centre of the fourth concession. Two and a half miles of new work. 


CoFFIN (2ND AND 3RD Con.) Roan. 


The grant—$500—was only sufficient to build a bridge over Thessalon River on this 
line. It is a structure 156 feet long, with a centre span of 70 feet. $200 more would 
have been required to complete the road as was intended. 


GALBRAITH AND CoFrFIN RoAp. 


In consequence of high spring floods, a great many bridges of various sizes were 
carried away or damaged so as to impede travel, and it became necessary to spend more 
than the original grant on both the Galbraith and the Coffin road. ~ tues | 

Six bridges were renewed, and several culverts were also renewed and enlarged, 
involving the forming of approaches i in most cases. 

Three and a half miles of road were repaired in addition to the bridges and culvert 
work. 


GRAND PortTaGE RoAD. 


Upon megecton it was found that the appropriation of $900 would not be sufficient 
to make the road and build a bridge over the Massissaga River, and also that it was 
much more important in the interests of the district that several bridges, which the 
ftoods had destroyed, be replaced, with the expectation that a larger grant might be 
obtained for the work first contemplated. 

The largest bridge which was entirely carried away was one over a branch of the 
Thessalon River, on a main road leading into Thessalon. It was renewed at a cost of 
$550, and Weather over Livingston’s Lene built for about $200. About $70 were spent 
in making examinations and measurements for Grand Portage Road bridge, and a small 
bridge was built over Beaver Creek at a cost of about $200. 


INDIAN PENINSULA ROAD. 


The main highway through the east side of the Indian Peninsula, in the County 
of Bruce. 

Instead of continuing the construction of the road towards Tobermory, the portion 
between Lyon’s Head and Dyer’s Bay, was found to be almost impassable and the grant 
was expended largely in repairing eight miles of the roughest road I ever passed over. 


KAMINISTIQUIA BRIDGE. 


These repairs were of a large and expensive nature, as it was found by experience 
that the bridge as it existed was in danger every spring of being carried away by ice 
jams and freshets, which in this river, and especially at the site of the bridge, are of 
an exceptional nature in force and suddenness. 

It became necessary to change the character of the bridge by making larger openings 
to the extent of three new spans of 60 feet each; one of "50 feet, and three of about 
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40 feet, and involving the building of eight heavy piers 12 feet by 25 feet, and other 
lesser ones. 

The work which had to be done during last winter in order to obtain proper 
foundations was, with the stone and filling of the abutments, much more costly than at 
first estimated. 

The freshets this spring were, it is said, greater than ever before known, and has 
proved that while the work done is quite sufficient to withstand the great pressure of 
water and ice, the superstructure ought to be raised throughout about two feet so as to 
guard against further possibility of danger. 


LaCLOCHE AND SpanisH River Roap. 


A winter road and mail route to the Canadian Pacific Railway, constructed from a 
point about half a mile west of the Hudson Bay Company’s Post at LaCloche, northward 
to what is known at Flarin’s farm on Spanish River ; the point of ending being about 
half a mile west of the above named company’s property. 

Settlers about Spanish River appreciate this work, as the mail can by this road reach 
them from Manitoulin Island, with, in winter, sleigh and horses. The length of the road 
is four and three-quarter miles. 


MississaGA Roap. 


On account of damage by spring freshets a considerable portion of that made last 
year had to be repaired and the balance of the grant was only sufficient to make three 
of the five unopened miles, leaving yet two to construct so as to reach the Mississaga 
iron bridge. 


MIssIssAGA BripGE. * 


The excessive spring floods had washed out a portion of the east bank at this iron 
bridge, and it was necessary to build. some additional crib work for more permanent 
protection. The structure was, however, in no way injured. 


MANITOULIN ISLAND RoapDs. 


Thirteen different works are embraced in the season’s operations on the Island, 
amounting in all to twenty-three miles of repairs; nearly four miles of new road built 
and two bridges constructed ; the works being :—CLoverR VALLEY Roap, upon which 
about $300 were spent in repairing, ditching, grading, and otherwise improving about 
one mile of its length, and includes also cutting out 180 rods of swamp on the sixth con- 
cession of Assignac. : 

The CAmMpPBELL AND Minis RoAp, on the seventh and eighth concession line of 
Campbell, was opened through the fronts of lots 26 to 30, both inclusive, making a mile . 
and a quarter, and completing a through road easterly, whereby settlers can reach Provi- 
dence Bay and other eastern points. The expenditure was about $200. 

GorE AND Mupaer Bay Roap was, at a cost of $100, repaired over two-and-a-half 
miles between lots 5 and 15; and Lake Wo.EsLey Roap was extended three-quarters of 
a wile, and nearly six miles were repaired ; two of which were in the township of Robin- 
son, about two in Burpee, and the balance in Mills and Gordon; the cost being about 
$1,000. 
ie Three miles of repairs were made on Lone Bay anp Lake Huron Roap, one and a 
quarter of which was on the town line between Carnarvon and Campbell, between con- 


‘ cessions 14 and 16; the balance being on the 12th concession line of Campbell, across 


lots 19 and 20; thence northward to concession 10, and again east to lot 22; the outlay 
being $500. 

MANITOWANING AND Laker Manitou PortaGE Roap, the stage route between Mani- 
towaning and Lake Manitou, on which latter a steamboat runs, was repaired for two 
miles at cost of $400, and MANITOWANING AND GREEN Bay Roan, which is one running 
from Lake Manitou Portage Road, was, for $100, repaired over a mile and a quarter. 
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Mupce anp West Bay Roap. $143 spent opposite lots 20 and 21, concession 14 
Billings, in opening and ditching a low swampy portion known by the settlers as “ Cat 
Tail Hole.” 


MANITOWANING AND Micuaxt’s Bay Roap. The main road in that portion of the 


Island, was repaired over one mile near Manitowaning village and for half a mile in Teh- 
kummah township. A bridge was also built on the last named road, over Blue Jay 
Creek, with a 30 feet span. Cost of repairs and bridge about $400. 


Nortu or ScortanD Roap anp BripGe. About $250 expended in opening one and 
three quarter miles along the ‘‘Gore Bay Bluff” from concession 10 of Gordon north- 
easterly, and building a bridge over a deep ravine between concessions 4 and 5, the bridge 
having a main span of forty- -eight feet. 


SANDFIELD AND Bic Bay Roan, on the 4th concession of Sandfield, fwas ‘repaired 
between lots 7 and 14—one and a half miles for $100. 

On the 8th concession line of Tehkummah what is known as the StasH Roap was, 
for $200, repaired over two miles; and Wrst Bay Brancu Road, the end of the series, 
was repaired from Little Current southward nearly two miles for $200. 


NeEpiIcgon Roap. 


This road is located from Nepigon Station, on the Canadian Pacific Railway (Red 
Rock), to the western arm of South Bay, Lake Nepigon. Twenty-six miles, of which 
four and a half miles from the station were opened out fifty feet wide as a winter road. . 

The Overseer reports the first five miles of the location, dating from the railway, to. 
be through land of fair quality, timbered chiefly with birch, spruce and tamarac; the 
next nine miles to be over a,sandy district and of burnt timber ; and the remaining 
twelve miles is, he says, through very fair land and improving as the lake is reached. 


OxutverR TownsHip Roaps. 


A road was opened between lots 8 and 9 through concessions 3 and 4, and a swamp: 
opened on the same line in the 6th concession, a mile and a half of construction costing 
$665.52. 

The balance of the expenditure, $400, was given as a contribution towards rebuild- 
ing a bridge over Neebing River as in the estimates for the year ; the municipality fur- 
nishing the balance and completing the work. 


PRINCE RoApD. 


A small work on 5th line of township of Prince, from south-west corner of sec. 3. 
and south-east corner of sec. 4, representing, perhaps, half a mile of construction. 


PARKINSON Roap. 


Continued from last year’s operations or line between lots 4 and 5 in the first con- 
cession of Parkinson north to the second concession line; and from thence westward on 
the last named line to lot 7—a length of two miles of heavy construction work, the land 
being low and swampy. 


Rassit Mountain AND Wuite Fiso Lake Roap. 


The grading completed to Silver Mountain, six miles, and the first twelve miles of 
the road repaired, beginning at Murillo Station. 

Teaming is very ‘heavy. over this road, and it is therefore expensive to keep in con- 
dition fit for travel. 


Rat PortTaGE AND KEEWATIN Roap. 4 


Necessary repairs to bridges which were damaged to such extent as to prevent traffic: 
over the road in winter, when it is most required. The outlay was $265.71. 
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Rainy River Roan. 


Seventeen miles opened this season, the work terminating about three and a half 
miles from Wild Sand Reserve, and about two miles from Hughes’ and Cameron’s Mill. 

As before, the road follows generally the line originally surveyed, and therefore not a 
great distance trom the river at any point. 

The greater portion of the work was performed by Indians, as although there is said 
to be some thirty young whites living in the district they all follow lumbering and object, 
it is said, to working upon roads. 


St. JosepH Isuanp Roaps. 


The sum of $2,154.91 was expended as follows :— 


“ C” line—Repairs from lot 10 to lot 1, two and a quarter miles, $512. 

‘« A” line—Construction between lots 44 and 45 to S and T concessions, one mile and 
a quarter, $614. 

“P” line—From centre of lot 23 to jog between 20 and 21, twenty-one rods on 
side road ; and again one hundred and sixty rods made between lots 18 and 19—nearly a 
mile and 2 quarter of construction for $514. 

On W and 14 line three miles of repairs over road and three quarters of a mile 
built from lot 15 round a pond hole, costing $515. 

Altogether, three miles and a half built and five miles and a half of repairs on the 
Island. 


THESSALON (East) BRIDGE. 


A contribution of $250, the Dominion Government giving a like amount, towards 
the construction of a bridge over the river at Thessalon, which had Deen carried off by 
the spring freshets.’ 

The total cost of the work is understood to be about one ete dollars. 


Wels EDA Valo dnceNy, 


BRACEBRIDGE ROAD. 


This road is approximately on the town line between Macaulay and Draper, but the 
country being rough, many small deviations were necessary, most of them being on the 
13th concession of Draper. 

The work was from lot 17 to lot 28, nearly three miles of construction, and was 
heavy and expensive, involving a considerable amount of blasting. 


Brince Reparrs (Muskoka anp P. 8. District). 


The bridge over Black Creek on Stisted No. 2 Road was too low for the passage of 
timber and saw logs and was raised about five feet for safety. It is 420 feet long and 
therefore somewhat costly to raise. 


BRUNEL BrancH Roap. 


A portage a little less than a mile in length between Peninsula Lake and Lake of 
Bays, in the township of Franklin, connecting the lake trade, which is growing rapidly, 
and will doubtless make these waters as popular as the other Muskoka lakes within a 
very few years. 

It, is through lots 22 and 23 of concessions 11 and 12, Franklin; is well and _ per- 
manently graded, and already a stage line is established over it. 
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CARDWELL ROAD. 


One and one-half miles repaired beginning about two-and-a-half miles east of Rosseau 
and working eastward. 

Included in this expenditure of $601.96 is the sum of about $30 paid for filling the 
piers of Dee Bank bridge (built last year) with stone, and repairing the approaches. 


CHAFFEY ROoap. 


This Chaffey Road is one extending eastward and westward from Novar Station of 
the now Grand Trunk Railway. 

The work was from the station eastward, three miles of excellent repairs. 

A very bad and dangerous crossway was also repaired, the settlers contributing a 
certain amount of labor. 


CHRISTIE Roap. 


Repaired from Edgington westward two miles, and eastward half a mile. Again 
repairs were made from Ten-Mile Creek to the Rosseau and Nipissing Road, five miles, 
making altogether seven and a half miles of repairs. 


DEER RIVER BRIDGE, 


A bridge on the Northern Road in the township of Ferrie so dangerous as to 
require immediate reconstruction. 

It is comprised of a thirty-feet and a nineteen-feet span, and has a total length of 
seventy-three feet. The cost was about $300. The balance of the expenditure being for 
repairs on the road between the bridge and Dunchurch. 


EAGLE Lake Roan. 


Continued from South River from lot 1, concession 2, Machar, south-westerly to lot 
2, concession 14, Joly ; thence south-easterly through the last-named concession to lot 6, 
and thence easterly on blind line between concessions 13 and 14 to lot 7 ; in all, two miles 
of construction, including a crossway bridge, 140 feet long, over a shallow creek or flat. 


GOLDEN VALLEY Roan. 


This road, fully described in the report in 1884, is now opened to the Mills Road as 
was contemplated, and is one of the most important highways in the district. 

Two miles were built this season requiring a little more than the grant to complete 
the work. 


HimswortH BripeGe. 
The floods had injured the north end of this bridge, making it unsafe, and I ordered 


these necessary repairs. 
The bridge is over South River, north of Powassan P. O. 


JuNCTION No. 2 Roap. 


oie from Star Lake northward two miles, and southward three miles—five 
miles altogether. It is an old but useful road. : 


LAKE SHORE RoapD. 


A contribution of $200 towards the re-building of a bridge over a large ravine called 
“ Johnston’s.” The work was done by the Municipality and was estimated to cost $400. 
The Inspector has reported the work to be satisfactory—a stone culvert with double 
opening, and forty feet long. 
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Lea Lake Roan. 


A road opened between Leg Lake post-oftice and Gravenhurst. 

It was commenced last year and this season completed by building about four miles 
and a half, partly in the township of Muskoka and partly in Wood township, and, will 
doubtless be a most useful road for persons living in the last-named township. 


Lone Pornt Roap. 


This road, seven miles long, was opened in the year 1876, since which time nothing 
had been spent upon it for repairs, and it was well nigh impassable. It is from the 
Musquosh Road through concessions 8 to 12 of Muskoka, and from thence into the town- 
ship of Wood. Four miles were repaired this year, leaving three yet needing improve- 
ments. 


McKe rar (10 anp 11 Con.) Roan. 
Work begun at lot 20, between concessions 11 and 12 (blind line) and continued 
diagonally through concession 11 to lot 9, between concessions 10 and 11. Three miles 
made through a heavily timbered country. 


Repairs were also made on Junction No. 1 Road where fire had destroyed many 
small bridges and culverts. . 


MISSIONARY RoaD. 


Two and a half miles of substantial repairs from the Rosseau and Nipissing Road to 
Spence town line. 


MippiE River BRIDGE. 
A bridge over Middle River on McKellar Centre Road having a total length of 120 
feet, comprised of four twenty-feet openings, and the approaches. 


The previous bridge was unsafe, and the road being the only one between Spence 
and McKellar, its removal was a necessity. 


Monck (15 anp 16 Stmpe Line) Roan. 


The completion of a work commenced last year, and being two and a half miles of 
new road through concessions 7 to 10 of the township of Monck. 


MontTEITH AND PERRY Roap. 


This is the completion of a deviation from the original road for the purpose of mak- 
ing a more direct line and the avoidance of some very heavy hills on the old location. 

Nearly one and a half miles is the amount of work done, and is between concessions 
10 and 11 of McMurrich westward to make the connection. 


MusquosH BRIDGE. 
$31.30 was spent in propping up this bridge to guard against accidents, but it is 
not safe for another year, and should be renewed. 


NAISCOODTYONG BRIDGE. 


Necessary repairs to insure its safety in time of freshets and log drives. Outlay, 


$45.09. 
New JERUSALEM Roap. 
This work is through a rough and very heavily timbered country, and is the continu- 


ation of a road commenced last year, and now reaching to lot 30 of Machar, on the 12th 
and 13th concession line. 
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Besides the construction of two and three quarter miles, a bridge was built over 
Commanda Creek, having a 35 feet span, and another with span of 27 feet. 
In order to complete the bridges that the road might serve the settlers, an additional 


sum of $300 was allowed. 
NORTHERN ROapD. 


A little over two miles repaired from end of last year’s operations. When these 
repairs are completed to Golden Valley Road it will be the main thoroughfare to the 
railway via the Westphalia Road. 


Norra Ryerson Roan. 


The road between Spence and Midlothian upon which repairs were begun last year,, 
and now finished ; the length improved is a mile and a quarter. 


NortH-WeEst Roap. 


Two miles of repairs extending to the tenth concession of McDougall. 


ORANGE VALLEY Roan. 


A road from the Rosseau and Nipissing Road westward through the townships of 
Spence and McKellar. Four miles repaired this season. 


OUTLET BRIDGE. 


This bridge, which is on the Macaulay Road, was built by the .municipality of 
McLean. The original structure—a very long and high one—being entirely unsafe. 
The present bridge is upon a new site, a much shorter, and in every respect a more 


desirable one. 
The $300 given was a contribution towards the work, and is about one-half the proba- 


ble value. ; 
PaRRY Sounp Roap. 


This grant was spent chiefly in renewing wooden bridges which had become danger- 
ous. Some six bridges, aggregating a length of nearly 450 feet, were replaced with cul- 
verts, and the balance of the spaces filled in more permanently with earth and rock. 


PENINSULA ROAD. 


The completion of this road into Rosseau and building a bridge in connection with 


it over Shadow River. 
The work is not quite finished owing to delay in procuring plank for the covering of 


the bridge, so the account is not closed. 


PICKEREL CREEK BRIDGE. 
Built over Pickerel Creek, on the Mills Road in the township of Mills, and is with 


approaches 180 feet long. 
It had been carried away by freshets, and traffic impeded. 


Poverty Bay Roap. 


This is the main and only road between Ah-mic Harbor and Maganetawan, and was 
impassable. It was repaired from the Harbor eastward over three and a quarter miles. 


Rainy Lake Roap. 


A road constructed to let the Rainy Lake settlers out to a main road, the Perry and 
Monteith. The work is in the township of McMurrich from about the centre of the 
twelfth concession, between lots 15 and 16 northward along the line, twenty chains ; 
thence angling through lot 16 to the thirteenth concession line; thence through lot 
17 to the fourteenth concession line, and from thence northward between lots 17 and 18 
to the Ryerson town line, one and three-quarter miles. 

It is chopped out 40 feet wide and well grubbed and graded. 

The settlers are themselves building a bridge on the line of this road about 300 feet, 
long and said to be costing them nearly $250, 


RypE CrEentTRE Roap. 


Work commenced between lots ]0 and 11 of Ryde, on town line between Ryde and 
Draper, and opened from thence westward to the fifteenth side line, a mile and a quarter ; 
and the next block, namely, to lot 21, which was only a trail, was also well opened, sa 
that two and a half miles may be said to have been constructed. 


RYERSON CENTRE Roap. 


A mile of excessively heavy work on the road allowance between lots 15 and 16 
through concessions 13 and 14 of Ryerson, and thus connecting this with the Maganeta- 
wan Road. 


Scotia JUNCTION ROAD, 


The purpose of this road is to give the settlers in Kearney and vicinity access ta 
the railway by connecting with the Monteith and Perry Road. 

It begins about the centre of lot 30, concession 9 of Perry, angling from thence 
through lots 29, 28, 27 and 26 to the road allowance between lots 25 and 26, and from 
thence northward along the last named road allowance to the Monteith and Perry Road, 
two and a half miles of excellent work. 


StisteEp Swamp Roap. 


Three miles built, beginning at road allowance between lots 10 and 11 and proceed- 
ing westward to the town line between concessions 4 and 5 of Stisted, except across lots 
1 and 2, where the road was diverted in‘o the fourth concession and continued south<- 
ward to connect with a road surveyed and located in Cardwell. 


Strone (30 Sipe Line) Roap. 


The principal work was a fifty-seven feet clear span bridge over the Maganetawan 
River on the line of this road which cost about $250 ; the balance of the grant, or a little 
over, being spent upon 200 rods of crosswaying in the sixth and eighth concessions, and 
the road is not yet opened for general traftic. 

It is important to a considerable number of settlers, as it will be their main road to 
the Village of Sundridge. 


SURPRISE LAKE RoapD. 


The sum of about $350 was spent upon a bridge over South River, just below 
the railway bridge over the same stream. A truss of 60 feet clear span and entire 
length of 100 feet. 

With the balance of the grant the road was continued from the bridge through lots | 
and 2, concessions 3 and 4 Machar; thence north-easterly through concession 1 Laurier, 
and again south-easterly through lots 2 to 6 and part of seven in the same concession and 
to the south of Bacon Lake. Four miles of road opened and most valuable in developing 
the township of Laurier. 
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SHAWANAGA LAKE Roan. 


A road leading from the Northern road westward toward the township of Burpee 
‘on the north side of Shawanaga Lake. 

Work this season was from lot 5, concession 10 Hagerman westward to lot 3 in 
the same concession, cutting through all these lots on account of the impracticability of 
‘original road allowance. The length of new road is two and a quarter miles, with half a 
mile of repairs upon the east portion. It is now roughly opened to the town line of 
Burpee. 


WESTPHALIA ROAD. 


Continued from the end of last year’s operations, lot 33, and between concessions 2 
and 3 of Himsworth through to lot 27 of Gurd township; but, owing to natural diffi- 
culties, this portion is north “of the road allowance and into the third concession through- 
‘out. 

Three and three- -quarter miles were constructed and another mile chopped out and 
cleared, ready for grading ; but the appropriation was insufficient to open the road ale iN, 
throughout. 


WHITESTONE VALLEY Roap. 


; A mile and a half of new road, beginning at lot 29, between concessions 2 and 3 of 
McKenzie; thence westward to lot 30 ; thence north-westerly crossing lots 30, 31, 32 of 
concession 3 and part of lot 33 of concession 4, 

The Inspector states that the road is a very valuable one to both settlers and 
jumbermen. 


EAST DIVISION. 


ApMASTON (15 AnD 16 Sipe Line) Roan. 


This road is from the Renfrew and Douglas road westerly in the sixth concession, 
and is made this season one mile. 
ADDINGTON Roan. 


Repairs were made from the Canadian Pacific Railway crossing southerly nine miles ; 
and from the Peterson road southward four miles and a half. 

An over-expenditure of $150 was allowed to rebuild a high crossway about four miles 
north of Massanoga Lake which, through flooding, had become unsafe. 


Aurce “B” Line Roap. 


A bridge was built over Indian River on this line about one hundred and twenty 
feet long, having a main opening of fifty-one feet, the bridge resting upon piers fourteen 
feet high, filled with stone. Repairs were made upon each side of the bridge as a necessary 
work to complete the approaches and improve the road. 


ALICE (3RD Con.) Roap. 


A mile and a quarter of new road opened between lots 20 and 21, through the third 
and fourth concessions. 
AuicE (13TH Con.) Roap. 


A small grant given to make about half a mile of low, wet road on this thirteenth con- 
cession passable for teams. 
It is from the line between lots 25 and 26, eastward. 
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BEACHBURG AND CoBpEN Roap. 


Repairs from Cobden towards Beachburg, four miles. It is an old road in the town- 
ship of Westmeath. 


BrAR CREEK BRIDGE. 


Tn the ninth concession of Glamorgan, is one hundred and sixty-four feet long, resting 
upon five piers and two abutments entirely of cedar. 

Half a mile of road on the east, and a quarter of a mile on the west, side of the bridge 
was also constructed. 


Beuwu’s Rapips Roap. 


A new road between lots 10 and 11 of the township of Bangor, and built this season, 
through concessions five to eight, about two miles. 
Half a mile remains yet to be opened in order to complete the road. 


BLAIRHAMPTON Roap. 
This road is*from the tenth concession of Minden northward between lots 19 and 20. 
to the Peterson road. Its length, two and three-quarter miles, was repaired and improved 
throughout. 


BoBoAYGEON Roan. 


Ten miles of repairs made from a mile and a half north of Kinmount to within half 
a mile of Minden, which puts this portion of the road in a good state of repair. 

In the township of Sherbourne, on this same road, the bridge over the Narrows between 
Lake of Bays and Trading Lake was repaired by building a new pier on the north side, a 
new stringer in each opening, and new covering and hand-rail throughout. 


BuckHorn Roan, 


In the township of Smith five miles of repairs were made to complete work begun 
last year, and four miles of the road repaired from Buckhorn northward. 
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Bur.LEIGH Roap. 


Five and a half miles repaired between Young’s Point and Burleigh Falls, and north 
of Apsley further repairs were made. 

The township of Smith gave $300 and the county of Peterborough $250, which was. 
spent, in addition to the Government grant of $250. 


CALABOGIE BRIDGE. 


This is built over the Madawaska River, at Calabogie Lake, in Bagot, and near. 
where the Kingston and Pembroke Railway crosses the same river. An appropriation 
of $2,000 was voted last Session as a contribution towards the work, with a condition 
that the further sum necessary to complete the bridge be contributed by the municipal- 
ities interested and the Railway Company ; $1,000 has been paid over upon the Inspec- 
tor’s report and estimate of work done, but the bridge has not yet been reported as 
finished and therefore a further advance is witheld. The bridge was estimated to cost 
over $4,000. 


OALLENDER AND Norra Bay Roap. 
A road from Callender Station, lot 10 concession 9 Bonfield, to lot 5 concession 10 


a mile and a half long. Being very swampy a large quantity of crosswaying was necess- 
ary, and made the work somewhat expensive. 
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CARDEN ROADS. 


This work starts at lot 13 concession 3 of Oarden, and angles across two concessions 
to lot number five on the fifth concession line, the length being three miles ; a small 
amount of labour was also expended on what is called the first quarter line. The 
municipality also spent $200 on the road. 

Cuanpos Roan. 


Two miles of repairs from Apsley easterly. 


Cot Hiuu Roan. 


Two and a half miles improved on the road allowance between lots 15 and 16, 
through concessions 10 to 13 of Wollaston. A large amount of new work in the shape of 
‘deviations was done. 


Cross LaKE Bripae. 


A floating bridge in the township of Kennebec upon which a certain amount of 
work was done during the spring, but cannot be completed till some time in the 
‘coming winter, when ice forms. 


DALTON AND WasHaGo Roap. 


Repairs were commenced at the western boundary of the township of Dalton, at the 
crossing of the Black River, and extended easterly along the road seven miles to the 
Victoria Road, an important connection. 


Dauton (25 AND 26 Sipe Linz) Roan. 
Opened on this side line from the Monck Road northward to the rear of the seventh 
‘concession, and a bridge built over Oranberry River ninety-five feet long. 
District LinE (between Stafford and Wilberforce) Roan. 


A mile and a half of road completed which the settlers had before chopped out 
roughly. It is along the 19th and 20th concessions of Wilberforce on the town line 
between Stafford and Wilberforce. i 

District Liner (between Bromley and Wilberforce) Roan. 


This is the repairing of the road from lot 13 to lot 16 in concession 9 of Bromley, 
‘one and a quarter miles. The chief work was in a swamp across the front of lot 14. 


District LINE (between Stafford and Alice) Roap. 


These are repairs in the township of Stafford from lot 14 to lot 25, a length of five 
miles, 


Duncannon (8 anp 9 Con. LINE) Roan. 


A mile and a half repaired, and a bridge built over L’Amable Creek. 


FRONTENAC ROAD. 


Repaired between Ardoch and Soles’ Corners, fifteen miles. 


Gatway (10 anp 11 Oon.) Roan. 


Repairs from lot number 3 to lot number 21, a distance of about four and a half 
miles. 
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GRAHAM’sS BRIDGE. 


This is a floating bridge over Muskrat Creek on lot 2, concession 20, Westmeath. 

It was covered anew with 3 inch plank over its entire length, 312 feet, and a new 
hand-railing in addition. 

Besides the above, one and three-quarter miles of road from the bridge towards 
Pembroke were repaired. 


GriFFITH (4TH Oon.) LINE. 


A road which, beginning at the Hyde’s Chute and Sanson Road, meets the fourth 
-concesson line of Griffith. The work was a mile of repairs. 


Hacarty (10 ann 11 Sipe Line) Roap. 


This work is through the third and fourth concessions, and is mostly new work 
through the mile and a quarter. 

A quarter of a mile was also made between concessions four and five, from the side 
road westward. 


Hagearty (16 Con. Line) Roap. 


Improvements on this line, beginning at lot number five ; about a mile of grading 
‘done and several bridges repaired. 


HAGARTY AND BRUDENEL Roap, 


The work was commenced on the 16th concession line of Brudenel, where the line 
‘between lots 5 and 6 of Hagarty meets the same, and continued from thence northward 
between lots 5 and 6, one and a half miles. A new road was made passable for waggons. 


HALIBURTON Roap. 


Repairs between concessions 2 and 3 of Minden from lot 26 to Haliburton Village, 
about nine miles. 


Harvey Roap. 


Repairs from Buckhorn westward four miles. It is a road built many years ago 
passing through a rough and stony country. 

The County of Peterborough and the township of Harvey each granted $200 towards 
‘these repairs. 


Hastines Roap (old location). 

The County of Hastings granted $150, and the townships of Marmora and Lake 
‘Tudor and Cashel $25 each, making $200 or equal grant with that of the Government 
for these repairs, which were from Rathbun Station southerly to ‘ Murphy’s Corners,” 
five miles, 

Hastines Roan. 


Five miles of repairs from the boundary between Lake and Wollaston to Rathbun 
‘Station, and again between Maynooth and the south boundary of Monteagle ten miles. 


Heap River Briper. 
A bridge 85 feet long built to replace one destroyed by fire on the Monck Road 
about a mile east of Victoria Road. The main span is 35 feet. 
HERSCHEL AND FarapAy Roap. 


Repairs from about one mile west of Bancroft to lot 24, concession | Herschel, a 
distance of seven miles. 
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HINCHINBROOKE RoapD. 


One mile of repairs between lots 10 and 11 in concession 9 of Hinchinbrooke. A 
high crossway 274 feet long was built as a portion of the work. 


Hypr’s CHutE AND Sanson Roan. 


$119.75 expended in repairing this road in the worst places where fire had injured 
it over a length of more than ten miles. 


LAKE TownsHip Roan. 


This is one laid out about twenty-five years ago, and portions made as a winter road 
by lumbermen. 

This season two miles were built and two and a half of that before opened roughly, 
very well repaired. The work was from the south pooneany of Lake at lot 1, concession 
3, northward to lot 9. 

The County of Hastings contributed $250 of the amount spent, $499.83. 


LAVANT Roap. 


Thirteen miles repaired, the work being from the east boundary of Lavant westward. 

Also one mile and three-eighths was constructed of Lavant Branch Road, commencing 
at lot number ten in the first concession of Darling, and extending to lot number fourteen. 
in the second concession of Lavant. | 


LONSDALE AND BRIDGEWATER ROAD. 


Somewhere about one mile of heavy work on the road allowance between lots 30 
and 31, of the eighth concession of the township of Tyendinaga, and towards which the 
County of Hastings contributed $300. 


TV GrERe eae ROoap. , 


A rew road begun at the line between lots 5 and 6, concession 2, Lutterworth, and 
from thence across lots 6 and 7 to the bay at the head of Davis’ Lake, and again angling’ 
through lots to the Norland Road, one and three-quarter miles. 


MackKay’s STATION AND PETEWAWA Roan. 


Two miles of a new road, and being from lot 19, concession 9, southerly to lot 25, 
concession 8, township of Head. 


MassAnoGaA BRIDGE. 


The ice had moved portions of this bridge out of position making it necessary to 
replace and repair the structure. 


MatTTAwA AND CALLENDER RoapD. 


The continuation of the Callender Station Road begun in the year 1884. 

The work this seasen was on the line between concessions 5 and 6, eastward to the 
town line, and thence southward along the town line to the second and third concession 
line, and is four miles of construction. 


Martrawa AND L’AmMABLE Du Fonp Roan. 


Repairs from one mile west of Mattawa westerly, two and a half miles. 

A bridge 100 feet long was also erected across L) Amable Creek, on the line between 
concessions 3 and 4 of Calvin. 

The Mattawa bridge was also partially repaired at a cost of $74. 
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METHUEN Roap. 


One mile of repairing over a low marshy section near “Fisher’s School House,” on 
the Chandos Road, about eight miles east of Apsley. The road itself runs north from 
this point. 

Minpen Roan. 


A low portion of ground between lots 13 and 14, concession 11, Snowdon, which for 
want of improvement made travelling difficult. Length, three-fourths of a mile. 


Mississipp1 Roap. 


Repairs from Umpah to the junction of the Lavant Road, five miles. 
About $100 was also spent in repairing crossings which had been burnt, and other- 
wise clearing the road. 


Mississippi AND App. Junc. Roan. 


A bridge rebuilt which fire had destroyed, interrupting traffic. It is 200 feet long. 


’ 
MonmoutH Roap. 


Repaired in two sections; one from Haliburton easterly, four and a half miles; and 
a second from Burleigh Road westerly, three miles. 


Mountain Roap. 


About four miles of repairs in the township of Brougham, from Jot 4, concession 13 
southerly, to lot 8, concession 8. 


NortH Bay AND TEMISCAMINGUE Roap. 


This road is now open from Lake Nipissing to the Lake Temiscamingue “‘Narrows,” 
opposite the Hudson Bay Post, in the Province of Quebec. 

The length made this year is sixty-eight miles, chopped, logged and cleared twelve 
to fifteen feet wide throughout, and can be used as a winter road. 

It was begun at the boundary between Merrick and Mulock townships at the line 
between concessions III. and IV., and this boundary followed almost to the north or rear 
of the next line of townships, when, owing to lakes, a course of about N 9° W was 
taken and followed as nearly as practicable through to the waters which empty into the 
Matibidguan River, and from this point a nearly due north course was followed to the 
“Narrows” before mentioned. 

A bridge of considerable size was built over Matibidguan River, and one constructed 
over the “Notch” of Montreal River has a clear span of 53 feet. 

The Overseer represents the first fourteen miles of road as passing through rolling, 
stony land and sandy soil, while along the next eleven miles between the north branch 
of Jock’s River and Otter Tail River the land is more level, free from stones, and the 
best portion through the whole road for settlement. 

From Otter Tail River to Montreal River the country is, he says, unfit for settlement, 
and through the balance of the road the country is very hilly, and in many instances. 
covered with pine of large growth. 

Messrs. Gillies Brothers, who are Jumbering on Lake Temiscamingue, gave $1,000 in 
cash towards the work and which was required in addition to the Government grant to 
open the road to the lake. 


Nortu Bay anp Trout LAKE Roap. 


A continuation of last year’s work from lot 15, concession A, Widdifield easterly, 
about the north shore of Trout Lake, one and a half miles to lot 11. 
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A second road was constructed from the first, namely, from lot 14 easterly through 
lots 13 and 14 to the line between concessions A and B and on to about the centre of lot 
11, concession B, one mile; making two and a half miles in all. 


NosBonsiInG Roap. 


A road commenced last season between Lake Nipissing and Lake Nosbonsing. Two 
miles were built this year, leaving yet perhaps two miles unopened. 


OPEONGO ROAD. 


A bridge 160 feet long was built over Constant Creek on this road. It is entirely 
of cedar, and ought to be a serviceable and lasting structure. 


OscEOLA AND EGANVILLE Roap. 


_ Repairs over two and a half miles, from half a mile east of the west boundary of 
Bromley, towards Osceola. 


PrTEwAwa (4TH Con.) Roan. 


This work is between lots 4 and 9 on the concession line named, and is a mile and a 
quarter, built through a very rough section of land. 


PETERSON Roap. 


Repaired from near Maynooth westward five miles. Some deviations were made, 
amounting to half a mile in length. 


PrTERSON Branco Roan. 
About six miles of repairs between Brudenel and Rockingham. 
PERRAULT SETTLEMENT AND SANSON Roan. 

A new work commenced at Perrault Settlement road on the line between concessions 
7 and 8 of Grattan ; thence southerly between lots 20 and 21 to the fifth and sixth con- 
cessson line; and from thence eastward on the last mentioned line to lot 22, a mile and 
a quarter cleared thirty feet wide and graded sixteen feet wide. 

PERTH Roan. 

Three sections were repaired, namely : between Loughboro’ Lake and Stoness’ Corners, 
four miles: between Westport and Maberly, seven miles ; and from Westport to lot 9, 
concession 3 of North Crosby, six miles, or seventeen miles in all. A bridge over Dead 
Creek, lot 3 concession 9 North Crosby, was substantially repaired. 


Point ALEXANDER AND Bass LAKE Roap. 


A road, the repairing of which has been prosecuted for some years, and now com- 
pleted, making it a waggon road. Two miles improved this season. 


Racuan Roan. 
This road is made from the town line between Carlow and Raglan at the eighth con- 


cession of Carlow, south-easterly in Raglan towards the line between lots 10 and 11 in 
the fourth concession, a little over three miles. 
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Ross aNnpD BromuEy T. L. Roan. 


One mile of new road was made on this town line, the work ending at lot 16 con- 
cession 1 of Ross township. 


Saint Oxta Roan. 


. Improvements began on the side line between lots 20 and 21, concession 5 Limerick, 
and extended northerly to lot 23 in concession 8, three miles. These are a continuation 
of repairs commenced last year and reported with Hastings Road. 


Scortr Roap. 


Repairing a crossway nearly half a mile long which is an approach to Paudash Oreek 
bridge. 
SHEFFIELD Roap. 


Five miles of repairs from the boundary between Chandos and Sheffield northward. 


SoutH Ancona (7TH Con,) Roan. 


This is a new road from lot 6 to lot 13, nearly two miles. The ground was low, 
requiring a good deal of timbering over beaver meadows to make it passable for teams. 


Soutn Axaona (5TH Con.) Roan. 


A mile and a half between lots 24 and 30, which had been roughly chopped out 
before, and now properly graded. 


StuRGEON Fats Roan. 


Something over two miles excellently built, beginning at the river between lots 3 
and 4 of Springer and angling through lots 4 and 5 to the line between concessions 1 and 
2; and thence west on the last named line to opposite lot number 8. 

The abutments of the iron bridge on this road required further protection, and the 
wooden bridge over the second channel of the river also needed attention to guard against 
freshets ; $140 was therefore spent as a necessity. 


Victoria RoaApD. 


Ten miles of repairs between Uphill and Victoria Station. 

The County of Victoria supplemented the Government grant with $200, and the 
townships of Carden, Bexley and Laxton, Digby, etc., gave each $50, making a total of 
$1,150, which was spent upon this important highway over the ten miles mentioned. 

In addition to this, $230 were allowed to build a bridge over a branch of Black 
Oreek on the same road north of Uphill, which fire had consumed and traffic prevented 
in consequence. 


WESTMEATH Roap. 


The grading of three miles of what was before only a winter road. It is between 
the eighth and ninth concessions.of Westmeath, from lot 12 to lot 19. 


Wauau Roap. 


The completion of work commenced two years ago—1886. This year operations 
began at lot 13 concession 14, Lutterworth, and were extended southerly to lot 19 con- 
cession 10, three and a half miles. It was but a trail previously, but is now a good 
general road. 
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WELLINGTON Roap. 


Four miles of repairs from the west boundary of Wollaston easterly, including 
extensive repairs to Paudash Creek bridge. 


WHiterisH LAKE Roan. 


This is an old settlers’ road, and had never been in good condition. It has been 
repaired for three miles and a half from the bouudary line between the eighteenth con- 
cession of Galway and Snowdon, at lot 20 of Galway easterly, along or near said boundary 
to lot 34 of the latter township ; ; and again from the Buckhorn ‘road, about eight miles 
south of the Monck road, westward one mile. 


WickLow AND McCuure Townsuips Roapbs, 


This work embraces three and a half miles of repairs upon the road allowance 
between concessions 10 and 11 of Wicklow, from the Hastings road easterly, and upon 
the Hastings road four,miles, from about two miles and a half north of the Peterson road 
eae 

WIDDIFIELD Roap 


Is a new one on the line between lots 20 and 21 of Widdifield. It was made this 
season from the North Bay and Temiscamingue road, in concession B, through this and 
A and I concessions, four miles, chopped out thirty-three feet wide. It is of course a 
cheap road, but sufficient for its purpose until the settlers can improve it. 


WILBERFORCE (18TH Con.) Roap. 


One mile of a new road from lot 16 to lot 20, and connecting with the main road in 
that district. | 

Black Creek bridge or crossway, began last year, is also completed. It is 297 feet 
long. 
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SUMMARY OF EXPENDITURE UPON COLONIZATION ROADS AND 


BRIDGES IN 1888. 


SL PT a LN EY a EO EEE TE ET ESET - 


NAME OF WORK. 


Cash, 


Supplies 
from De- 
partment. 


Total. 
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SUMMARY OF EXPENDITURE, Etc.—Continued. 
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NAME OF WORKS. 
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OF THE 


COMMISSIONER OF CROWN LANDS 


OF THE 


PROVINCE OF ONTARIO, 


FOR THE YEAR 1889. 


To His Honor the Honorable Sir ALEXANDER CAMPBELL, K. C. M. G. 
LIneutenant Governor of the Province of Ontario. 
May 1T PLEASE Your Honor : 


As required by law, I submit for{the information of your Honor and the 
Legislative Assembly a Report for the fiscal year ending on the 31st 
December 1889, of the management, etc. of the Crown Lands of the Province. 


CLERGY LANDS. 


The area of these lands sold during the year was 1279 acres, aggregating in 
value $1262.25. The amount collected on account of these and former sales was 


$3,972.34. (See Appendix No. 3, page 6.) 


CROWN LANDS. 


The area of Crown Lands sold during the year was 53,640 acres, aggregat- 
ing in value $71,765.63. The collection on account of these and sales of former 
years amounted to $66,888.54. (See appendix No. 3 page 6.) 


COMMON SCHOOL LANDS. 


The area of these lands sold during the year was 2 acres, aggregating in 
value $80. The collection on account of these and former sales amounted to 


$14,418.29. (See Appendix No. 3, page 6.) 


GRAMMAR SCHOOL LANDS. 


The number of acres sold during the year was 503, aggregating in value 
$280.80. The collection on account of these and former sales was $962.42. (See 
Appendix No. 3, page 6.) 


RAILWAY LANDS. 


Under “Railways Aid Act” of 1859, 52 Vic., Chap. 35, certain lands were 
set apart to be sold for the purpose of forming a fund to recoup the Province in 
respect of monies expended in aiding Railways—of these lands 2874 acres were 
sold aggregating in value $5,748.50, all of which was collected. (See Appendix 
No. 3, page 6.) 


COLLECTIONS AND REVENUE. 


The total collection of this Department on account of all sources of Revenue. 
was $1,204,639.382. (See Appendix No. 4, page 7.) 


DISBURSEMENTS. 


The total disbursements of the Department on account of all services and 
expenditures was $236,336.69. (See Appendix No. 6 page 9.) 


WOODS AND FORRESTS: 


The total collection for the year was $1,078,598.12, which includes $66,058,-- 
16 on account of bonuses, leaving the net collection on account of timber dues. 
ground rent ete. to be $1,012,539.92. 


FIRE RANGING. 


This service continues to give satisfaction and is more largely taken advan- 
tage of from year to year. There were few fires of importance during the past 
year, and it is expected all the damaged timber will be cut during this winter. 

There were 75 Rangers on duty during the dangerous part of the season and 
the total cost of the service was $15,468.82, one half of which is refundable by 
the licensees. 


FISHERIES. 


The reports received from Crown Land Agents, Fishery Overseers and 
others, leads me to believe the law was fairly well observed. 
The Revenue from permits etc. was $305.10. 
The Regulations, reports of Overseers ete., will be found in Appendices No. 10 | 
to 14 inclusive at pages 20 to 24 inclusive. 


Vii. 


GAME LAWS. 


Under the amendment to the Game Law which requires foreigners to take 


out permits to hunt deer, 14 permits were issued, the revenue from which 
amounted to $140. 


FREE GRANTS. 


There were 133 townships open for settlement last year—during this year 
20 townships were added in the Rainy River District. 

During the year just closed 858 locations were made on 114,050 acres of 
land, and 84 locatees purchased 3,708 acres ; 386 patents were issued to locatees, 
(See Appendix No. 9, page 16.) 


CROWN SURVEYS. 


The following surveys of townships have been carried out during the year. 
In the District of Nipissing the township of Niven has been subdivided into 

farm lots of 100 acres each ; the townships of Beauchamp, Bryce, Hammell, Hen- 
wood, Marquis, Osborne, Pacaud, Robillard and Savard, also in the District of 
Nipissing, have been subdivided into farm lots of 320 acres each; the township 
of Craig in the District of Algoma has been subdivided into lots for mining pur- 
poses of 320 acres eaeh ; and the township of Scoble in the District of Thunder 
Bay has been subdivided into farm lots of 320. acres each. The outlines of eight 
townships, at the head of Lake Temiscaming, on the Upper Ottawa, have been 
run. 

Several minor surveys have also been executed. 

The particulars of the surveys, so far as the returns have been received, will 
be found in Appendices Nos. 18 and 19, pages 29 and 30. 

The Surveyors’ reports will be found in Appendices Nos. 24 to 38. Pages 
37 to 52. 


MUNICIPAL SURVEYS. 


The Department has, during the year, issued instructions for twelve surveys 
on the petitions of the Municipal Councils vf the townships of Barton, Etobicoke, 
Harwich, Nepean, Niagara, South Norwich, Pelham, Pickering, South Plantagenet 
Windham, Zone, the towns of Lindsay and Niagara and the Village of Tilbury 
Centre, and has during the year, confirmed three Municipal Surveys in the 
Townships of Arthur, Hast.Wawanosh and York. 

The particulars relating to these surveys will be found in Appendices 16 
and 17, pages 26 to 28 inclusive. 


Vill. 


MINERAL SURVEYS. 


The General Mining Act requires that applicants, to purchase mining lands 
in the unsurveyed territory, shall file surveyor’s plans field notes and descrip- 
tions of their mining locations in the Department before any sale is carried out. 
Under this Statutory Regulation a number of applicants have filed plans etc., 
of locations in the Districts of Algoma, Nipissing, Rainy River and Thunder 
Bay, and an area of 18,414 acres has been sold and patented for the sum of 
$36,829.00. 

The particulars relating to these surveys and sale will be found in Appen- 
dices Nos. 20 and 21, pages 31 to 38 inclusive. 


COLONIZATION ROADS. 


The work performed during the year was as follows :—Miles of new road 
constructed—138 ; Miles of road repaired—404 ; Bridges erected—18—in addi- 
tion a number of Bridges were repaired. The work done was inspected and re- 
ported to be of a satisfactory character. 

The total expenditures for the year is $103,666.68 the details of which will 
be found in the report of the Superintendent of Roads in Appendix No. 39— 
pages 53 to 73. 

Respectfully submitted, 


A. 8 HARDY, 


Commissioner. 


DEPARTMENT OF CROWN LANDS, 
ToRONTO, 3lst December, 1889. 
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A.PPENDLX “NOD 3: 


StaTeMENT of Land Sold, Amount of Sales and Amount of Collections for the year 1889. 


SERVICE. Td Amount of | Amount of 
Sales. | Collections. 
| 
| 
$ ec | $ Gx. 
Crown Ganda crise Sucre Cees Wier CORE. hie okies 53,640 71,765 63 | 66,888 54 
Clergy Lands .......... RAEN sp WET Re NAR. ua 1,279 | 1,262 25 | 3,972 34: 
Common School Lands. tu. us vs. cree onwucian eee 2 80 00 14,418 29: 
Grammar School Landss. ic. Sea. onset ae lek ae ees 503 | 280 80 962 42: 
PAL W aV danse. ibs ok ders Seat aie Slee ee el oesetenier 2,8744 | 5,748 50 i 5,748 50 
a aaa ee —_— 
Totabias UME saat ee NR ane/ Mee | 58,2883 79,137 18 91,990 09 
\ 1 
D. GEO. ROSS, AUBREY WHITE, 
Accountant. Assistant Commissioner. 


DEPARTMENT OF CRowN LANDs, 
Toronto, 3lst December, 1889. 


Pe 


APPENDIX NO. 4. 


STaTEMENT of the Gross Revenue of the Department of Crown Lands for the year 1889. 


SERVICE. err os 


Land Collections : 


> oe 


BS Ce ee el So ea ein Fo Hele vc e's. 0 Geiss + va tenes ertentanne ao 5,748 50 | 
| 
Mea Ae STIR aN nee a x's nic. 'sla aes ined aes sees etenle Sete sain 66,888 54 
° | 
eg ESS 250 to SIT oe. a ra 600 ge 3,972 34 | 
Common School Lands .....,...... ie i sn 4ObatD Ora wel she ee ear 14,418 29 
Rept OTOL MIIMCLA oo cals cid di. 6s s.0:0's as « anid c's/ecateiete aee pSeaten 962 42 
RRL EME sila cide Wie cee elas sa. oa oes a etnee Be mae ee Liple 200 00 
BIT OME Meer eres nis Se Myo) k'es's as vole adn dtare ot ae ee ores es | 22,722 95 
are | 114,913 04 
Woods and Forests : | 
MEE MAE METH 5 bi V0 Velen a) Ge dss «i dsviselé 0's v eaielaie’s «fal eaeerete ale water ais 947,883 41 | 
Re Ounce LCONGt ote ae'els s/-csicetens Beale gio iewe ease ateant aerate tan oesttatS 64,656 55 | 
CLETUS a aa se aR A, Odie fees ae EA Ca 66,058 16 
Se 078 508. 1e 
Pe AEMAN UE ARR Nels foot cl Se eR CI EE AS TNs, Nika cho oharn oie am OR nts a a ere 358 59 
Pen WORE EANORE otic; (sais Seis bat ea eats» te vette serene wiaeeetmsneatane vik only « 176 50 
Fishing License Fees ...., DRE REN RE CE ee ie Ce 305 10 | 
Hunting License Fees. ............00- PO Perel ee Pee Oe 140 00 
ae 7G 980 19 
Expenditure Refunds: 
Opiate Hite ELOVGNGION A> « bees .s)s's)<s0 oon cies Wlarshoumne daisy. eecaliaitey 6,802 55 | 
Der ite OUR ants yt Aadiciaa's storys «+ dam ab menetele Jeet! aaa nals | 304 27 | 
DHILEIORS OE OMMPSLOAC cae ca dc desae ss 1008s nanan emeaine PAE EE yf 100 00 | 
Pe eT ely MMOs Gk te AS A ce a oe tose Ne See | 57 10 | 
MIST PREDIC AECL chairs Bra chica os o\ni'e « eee baa dm etigio a sibtees sainiy dirs 1,394 49 
PAU Vernns cls suse deat ol Reseda es <0 4 5.0« 9. ORR ar ee WERE MheulaereN nc aren 1,489 56 | 
WEI 10,147 97 
| 1,204,639 32 
D. GEO. ROSS, AUBREY WHITE, 
Accountant. Assistant Commissioner. 


‘DEPARTMENT OF CRowN Lanps, 
Toronto, December 31st, 1889. 


* APPENDIX: NO. {5. 


Srarement of the Receipts of the Department of Crown Lands which are considered as 
Special Funds, 1889. 


SERVICE. 


Clergy Lands: 
Principal y 0! 0 uci (ute laioue see ah ge Nee Rane, Meme cr 2,195 16 
Interest yews Macccis bacon Nise cheep iaun Sane Si om LU aye otras PO coe oe TE | Lod es 
| He Se ree 3,972 34 
Common School Lands : ! 
Principal pels hae 5 6 swiss Warten nce ao He cara ee eee _ 5,776 26 | 
ENtOreOsh ene eh sek eens cee enn SS aE OR to eB, ey yA 8,642 03 | 
pteadie ld aul 14,418 29 


Grammar School Lands: 


Principal. 64::, TON Mae Ue ck ed cloves tel ae aa OS Ee kc 545 90 © 
Interest ies ee eR ees Rita ees open PACE Pete ects 416 52 | 
[eae 962 42 
{ 19,853 05 
| 
D. GEO. ROSS, AUBREY WHITE, 
Accountant. Assistant Commissioner. 


DEPARTMENT OF Orown Lanps, 
Toronto, 3lst December, 1888. 


APPENDIX No. 6. 


STATEMENT of the Gross Disbursements of the Department of Crown Lands for the 
Year 1889. 


SERVICE. $B ¢. | $ ¢, $ c. 


ee 


AGENTS’ SALARIES AND DISBURSEMENTS. | 
Salaries—Land. | 
PA TWASP BOTY TI o3 cihiuke va « 8s A Re 31a ae she = tak ea 500 00 
PR ea eee. olcladac. oes bade | 500 00 
Se I icc ce 5 date s co ae 500 00 
pre ed SY pe SS ee ne nS nn eee 2 | 500 00 | 
CE Ae ye Oe ume ey Oe be A i ee 500 00 
EERO S14 prey ee VN... scat e ot Re | 500 00 
Bega PI Ae ceed fate kn oes code Eaaw aan gen 500 00 
NB Sa RS Ee A) on aie ee aa - awh dae he oe oe | 200 00 | 
Re IU EE See pte hs yt a acu ae hus Be cease JRO 500 00 | 
BS NS TS tp Sa OP eae penne 0 Sr, emer | 500 00 
MRP Ly ae a IRE, oa. 5 alsa pee mete aaa 500 00 
Kennedy, J. D. ....... Reet oer rte ate clata Slguat wot WOO De aa 500 00 ’ 
bi Te RR Ml Os Sk a en re Renee 538 88 
Oey eae pe ee ee SRN Gh din nis a die alt d da eeue SRR 500 00 
TE OO I Ce oe a An Ree “ae 500 00 
DIM UNV ADD ie dts i wk whee ise vied & «6A MONS Ae eae 500 00 | 
SEA MERLOT) Sehr Re oor a 4 acl es eee ages 500 00 
TURING 9 9 od SS rR En Ae 250 00 | 
ROVRINUL Hs ocat Boke. cee eee ok Ponies dade ¢ oan 500 00 { 
Rte ate ee ath ci. Sac de OMNEEY seas s ale dag ae ABM 500 00 | 
So Ny SS SE er Oo S vie hl Ae BS Peer 500 00 
Sr ea ee es hahaa, ao eon Piretene whe oa. c') olan Seas sa eS 500 00 | 
Beaty Rt eired © 5 Uo Fula cus ac Ahn EE. s bs de ROSE Aw Gaeees 500 00 
— —__ —— 10,988 88 
Salaries— Timber. 

RO ee Sic di da oa ot POUR Thaw ca Sadale datas Ghee: 450 00 | 
ene IE es fo sd cca Sits n Ce ee one oa Teo MeN ae ees 1,600 00 
ee ES Sree rey et MC Pe Per, Ore 1,600 00 
Ea ee We cic oe dae ee emde aes & coeu ede gas keen a: 1,600 00 
TUS UMN ERLGR VO e Vel m0 es 5 aol a-siw itn ee orto MOO 6, 6: < dns atl PEL A a PR OPN 875 00 | 

SPADA eRe COLOR via ic dea ode i> 4 Voleh ewido tala At» 425 00 
ORCC, sen | or Mae a ate inh 6 ..i Maas ee MB ants 400 00 | 

Berrnsotig sy, ClLOtic. au ctee ce oa xs cdaddareiddeae ae 112 50 
2 AEE oo a a sy FEE ee ee Bru ads 750 00 
CTL AST i al |B 5 A Re a ee Cre | 2,000 00 
eee een ce uN xeccen sees ati ag eee 100 00 
Ry Mensa Soa ce cai Be wie adage ote cd en Creme ae « 840 00 

es ee 10,752 50 
Salaries —Fisheries. j 
ESE ESR Oia Mouse 20 a eee Peet ee | 50 00 | 
EO eis Pp AR re aS, os S| ee as 50 00 
PARLIN tAE MED eo tly Creal ae cha a 2 <a é a sho dase + Been os 50 00 | 
a ee 150 00 
Agents’ Disbursements. 

RINT SIT RS ah Os, sd ae elo ales es SAT Se os & « spel ani ateare 0% ote 19 58 | 
areal areata fr ey asta ROME Ts Goons ss Bara snatrade us wee 33: 50 | 
Pobcrwra shh bcd Ys ba dele wea No tele Gani A sb od Se ae | 10 00 
SEE A ep a eRe bes 3) 6's, 5 ol Beco 6 eRe ea ew ahs 496 50 | 
ee LUNN ad GE) Gis ol cierto eee sa EOD ciao ee alg arena wo 94.92 
ROA a AK co vain ok hs Oe RRO. viv. oo, cence aes a alo 17 43 | 
BPS Ve erica ae RAC MR De ois « AOa ce aidagdete ate si an 33 84 
PPMOAT. ity baer, 2 aio Gd cue a ieee Fibs San ee a es | 917 
Mieldarie WV od cide deas ee On!) ORE RE Ree cAleg Meee 5 16 
Pe ee Ae tig wg Osos aad aE ck « ange oak Pes yore * 26 88 
PR ERIUMIT a. bn aim see Re ee EME Fis Sed ile es osetia 5 75 
EMI CCE CU 6 ath ns Hatdsy ae eeh able Es '3 08 ahaa: tae 19 15 
Ae Oe ia owns 3 ae etd aise wikis Gabe de’s ae waa 310 09 | 
SNE TIMEMORES EDs iigicln 5, West a ach ae sbete A <kie RR RO BRAS 12 90 

PGE HIEs SOP UNIO ME Cee Moy Ou ag tis «Hiden 24d EOS bee dn SN Be PURO bey MGR pe Ae Se iene see t pers sseeee 
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APPENDIX No. 6—Continued. 


StaTEMENT of the Gross Disbursements of the Department of Crown Lands for the: 


Year 1889. 
| 
SERVICE. Dee: $ Cc. $ ¢. 
BrouUuged FOP WOES oR as Mase RE ee eee eke NTO cre eae ct es, ices et ne lea Recta ans cr aie <i 
4gents’ Disbursements— Continued. 
Macdonald. 2D, tHY's vase hia ae. Sete a en me eae Me oe 2 51 49 
Macdonald, Wis) acd heors on bo eaten ch mle bine or eek ae oes 1,449 83 
IVE SC OR RLS LN, TAGES I i a Ach Ne A shaeioa eA 7 48 
McW ilhaing: Je Bikes os...) bce he Te PAC ORO: Jem 285 74 
MoGrey Pose Be ie oat at ia eters Scr eRe gts ot att Nee eaten eRe 42 36 
Miaunrg, hve hu Pca, we set oaies ee eee on ihe iets tale EMD 500 00 
INCH OLS WV Le ath ta LUN ERE ar Cole atcha eh che mene 19 65 
POUPOPECH OS) ei cie Peele aie a pla Oars Ruled BARN Leper kaeiua latory lc Ure rene eer or 10 33 
REG VER NS sydivehes soa ot back onc shee gia) ean RUN ahh eat Spa iB.) ney Bao} 3 50 
Ryan, Re ec an A cake ink DS eS HOUR: alt ace 18 90 
SCAT letbc a on Pete chat r wooden glue ich eterna 27 49 
Btomarga! Baie lt nsec BA eBa ccs chen oti, cam | 13 79 
PT Naat) a os ewes eae pulede Ou cttcclles gL RIS IR PN es sad a ae pea RE 10 70 
Wihalen ce re A, ona RMN D alle eet roa ae Tit aoe TOF 
WV By SBE Hoe kay 5 SON ys Mad EME) Ocho UL ARB oh cot ipa mile aN 80 50 
Willmott, A Jat) a NUe Digs a eI aU aan e ean aioe EARN 38 65 
a 3,592 15 
Miscellaneous. 
Oameron,-A.., inspection. 08: Wa. Cewor a, beers age ees 37 00 
Cowper, engi , travelling EXPAN BOS r etna atl -t Prete -gelnet ele 31 60 
Carpenter, W. AL , investigating disputed claims, Rainy River 264 50 
Crozier, J. A. G., " travelling OX PONSEGAs... We hie eer acute 32 45 
Kirkpatrick, G. B., CO eek OV QU oie foe et i a acts oe 27 50 
Kirkpatrick, G. B., investigating disputed claims, Rat'| 
POvtage i his kie Oeaks Cae Ree a ideas Diateet Welty, Camm ce | 675 00 
Nickerson,” W,.,.inspection.): Ley: Weeks cua le does se: alae 12 00 
ine ae TAs, re 0 Pees Snore C0 ke Behe fo esee eel ele dane a | 10 60 
Ryan, W. H., God Ae CR ON RUE Enc ee ee als Ae 22 00 
Stewart, E., survey Whitefish Reserve ................-.-. 823 96 
Stewart, Hugh, investigating disputed claims, Rainy River. 733 75 | 
Stewart, Hy ANS peChON goss ats ere eee ero. Emus 10 00 
Sheppard, ae GO, Age, bee et LUI DUALS ‘gear aR Bane ne 10 00 | 
Taylor, T. C., do OR AL Sp Lemme Aas ee ee Aa 176 00 
do FOMOYV al (OX PENSES,.LNIN! Be vices Rees obese sie 35 20 
White, Aubrey, travelling expenses......... .. 0... eee eee 136 75 


Wood Ranging and Inspection of Timber Lands. PEGA S here 2 28,521 24 

ATR GB TOO Te Ga ics See ee eee Reo A Rae Rn eee 758 49 

BRICK AFCO yee hse erties ore Waele hve prone a cae a ee Rendon ate omens ae 1,158' 21 | 
Brady 9) HO Ea as ck rerteios aoa ee ee ete aero nae CG Girth 805 00 | 

Bren wane cael oteehs Sake Cheer eianus tea as seems eR ener ere hs Eee 725 00 

Brookes VAT Vee Vale ho, bese Wok eat gree <Pmcr Ratnpnt othe ered 520 00 

Christies BiG te saa canvas arin Bie ate Cr tgel te ey cee Maen re a aU 457 74 

Coville sl WO eter ya ek eden reine eave et, POM: Sy Meanapet a 144 00 

Cray Ord) ALO een ett Tae Bog aiaaae erent angi eis Setanta, Sir. Segue renre: 100 00 

GTS ATES id) ec UO Pete ery ate eg lpn aR RA AEE 655 50 

DAES tse: Vea: AEN = Om! UM aera TP CN Sane pou fia MBA Ir AL Bai lar Sd FRA A 505 00 

braved Pyl A eae |S On meen me ReMi num) pra ible NA CRI Vi eed AeA kA 292 00 

Hraser D6. Hg Rak de AR ae hee CNP REL oes Bt ett, Ome Rea 930 00 

Ta ay Oe Wea ous bate aes e lee ie Ree wet ah eichte hae mee 787 00 

LEE VURTOE Sided ates Reade ecu EA UA AAS MAME eee Bk LN AH eT Lhd | 1,293: 25 

A RSITDcToTcs Phe yy IR ieee On eae BABS Rat ga MAINE learn albey tits SUL A JR ot Bs 1,658 71 

WG O01 We ITO toe oy, Valance cutis BUTERA RGU RE either es 1,070 82 | 
HW ele Fork ia RSS? FoR RDU ok OG BHI aD Gy NR AM Sod NAR | ah MD 1,249 55 

Marmach yee hoses hic orate Beater dee eon eh Rix ete nent | 3,282 44 | | 
iY Ma rure POE OP Hace Satay iy canine ttn Sem dR tae BAY Lom lGel Bok et ee 1,143 82 

I Goan, Lui ore cares avs tc seve aoe Beene at tare teas ace tee arene a ce 77585 | 
LGC OWI A WV oe 8, Wetec cee nla’ ik eo tole lela antes ole oP Bona te ate Ge 1,554 91 


————_——— | ee | 
—— 


OT as Mh (10k 9) per eee oy AA AMMA AMA: Pit Tae ete hy ey I bE 2 
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APPENDIX No. 6—Continued. 


STaTEMENT of the Gross Disbursements of the Department of Crown Lands for the 


Year 1889. 


Scien tsk ehdadl Heahdenesadenendn RNR ei ROU ecient 


SERVICES. $ c. 


—— =. ee 


see ere ere scesnseelescecererasssesvee 


| 
1,018 50 


LCR EG hs oe ee cielsia soe hd s no vee eo one | AEC Pee nae 

BG er Ok ee ee eM ED Clee oss ss oth os oko CHE DESI ae 519 20 
Beare aa ie EE cae sc win 5» oSdigde o 0 0 ach Mee ahneegie a diate a3 1,457 00 
PASE NY CE Nan Ed SY PRRs ec ag ss oighis 6 oxy eRe oe eas bieas 106 00 
PE ah ETS re a Glas ssp ncialivne o'Guuala Aes bee eeaul a gee’. « 971 41 
eR ES hoc eisidig + vo oO wand Ake eT Ore eri eens 1,718 86 
eee TEL «RC a See a BAF oa a'e)s: « 9.8 GRO TACe on See es 24 50 
Sabi, eV 4 oe oni. x veo’. Spare ty aa | es Pe ae 1,131 00 
ST Mae EEE MS a gn Be cosa ots og ge Obie 9-5 asi REE eIe Our ae wae Ee 1,485 15 

Se URSA COMPLE Aare ee TU MII Seige Seo oka <p x 0 8 © OH Taleo) VA ee HlGe warete 98 25 
SONS EAE, RE REN le ee Die aN ns gic a «gin SRR Rb aed mp Ne 700 00 
Se aed OE MME a Ree aah ciaiclle a) ype ae 8 Boo cb ARM OOT ooe dalate oe 575 00 

—_—_ — 29,666 16 
Fire Ranging. 

RONNIE OND fe Leg Lok GO eo IN PC 25 5 «aE nls SURES ERO IR CRE ys 126 00 
Maar ATAR se ae ARCS gat ciate cats 5c sata ale eee | ueca nate | « 113 00 
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APPENDIX No. 6—Continued. 


STATEMENT of the Gross Disbursements of the Department of Crown Lands for the 
Year 1889. 
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D. GEO. ROSS, AUBREY WHITE, 
Accountant. Assistant Commissioner. 


DEPARTMENT OF CRown LANDS, 
Toronto, 3lst December, 1889. 
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APPENDIX No. 7. 
Woops anv FORESTS. 


StaTeMENT of Revenue collected during the year ending 3lst of December, 1889. 
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POUGGD DUE OGRA CONEOUIUNG. feeds ss... boc es bane na eeeaue ne ones 336,397 24 [ae 
a v4 is AG QuUODeG. . «|s)08 sh eb Aare each eet 43,714 49 | 
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Amount of Belleville District collections............006 seceecseeeeess 158,306 11 
— 158,306 11 
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AUBREY WHITE, 
Assistant Commissioner. 
G. B. COWPER, 
. Chief Clerk in charge. 


DEPARTMENT OF Crown LANDS, 
Woops anp Forests BRANCH, 
Toronto, 3ist December, 1889. 


STATEMENT 
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APPENDIX 
WOODS AND 


of Timber and Amounts accrued from Timber Dues, Ground 


AGENCIES. 


ee 


: 9,1904 | 3,400,484 | 364,790,280 | 11,344 


.| 17,2264 


QUANTITIES AND 


rte Saw Loas. SOUARE 


covered by EN ES EE re ee 
Timber 

Licenses. White Pine. Other. | White Pine. 
wen ac ioc 
Miles. Pieces. Feet. | Pieces. Feet. Pieces. | Feet. 


6,547 | 1,982,878 | 237,664,827 | 15,445 | 1,426,606 | 33,868 | 1,754,382 


| 


.| 1,480} | 1,418,946 | 123,272,526 | 18,012 | 1,297,480 304 | 18,006 


944,027 | 52,059 | 2,887,367 


—_—— -——_— Ry | | ee | ee. 


he 
6,802,308 | 725,727,633 | 44,801 | 3,668,113 | 86,231 | 4,659,755 


GENERAL STATEMENT OF 


AGENCIES. 


Ottawa Timber District ...... 


Belleville Timber. District.... 
Western Timber District..... 


G. B. COWPER, 


Q rob) 
Pil zs eB Lineal 
ile dons 
Hemlock. Cordwood. Mantee | S < e Godae 
H a 3 
; Hard Soft Feet 
Pieces. | Feet. Cocde We Caan. B.M No. | Pieces. Feet 
12 | 8,326 | 740 OSS Ae on 2,380 450 32,876 
Pus age Rage Se Soalete ie Lia alamo hE S a,c a, Saurra Alaserf aaa tape ere ca Le el aah gee I Red ae 
| : 


PO onl ater cena tae 1,739 Ay OO islay arate olseannra ate 17,441 


12 | 8,326 | 740 | 2,322 37,360 | 2,380 450 104,059 


Chief Clerk in Charge. 


DEPARTMENT OF Orown Lanps, Woops AnD Forssts BRANCH, 
Toronto, 3lst December, 1889. 
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No. 8. 
FORESTS. 


Rent and Bonus during the year ending 3lst of December, 1889. 


I OT ETE Te 


DESCRIPTION OF TIMBER. 


“TIMBER. | 
f | Boom and Dimension | Ash, Elm, Maple Railway 
Timber. and Basswood. Oak. Tamarac. Ties. 
Red Pine. 
Pieces. Feet. Pieces. Feet. Pieces. Feet. | Pieces. | Feet. | Pieces Feet. | Pieces. 
l 


| | | | | 


B 29 | 1,005 
9,860 | 356,787 | 63,855 | 10,880,424 4 A. 174 | 4,773 | 31 | 1,476 | 24 | 1,015] 128,616 
Re) 27 861 |. 


pion Soa anal TSyG40" 2,980,006 |v shee oy ee ak RG, ey eh RAI! 


| 
| A 77 eel 

1,030 | 48,327 | 82451 | 18,189,717 |2 EB. 2 027 | Eater 
AL ae 


10,890 | 400,114 


A, © 81.| 7,194 
159,932 | 32,000,237 e re cent t 31 /1,476 25 |1,051! 579,201 
M. Sel eet Or J | | 


TIMBER, Etc.—Continued. 


Cedar 


eaneay Bolts. Spars. | AMOUNTS ACORUED, 

Cords Cava Pi | Feet abet Timber | Ground | Hanna Total 

ordas. oras. 1eces. eet. aa Dues Rent. OnuUSs. otal. 
$ -<. $ c. $4.6) > > G 
870 481 6 | 1,200 1,066 92 | 295,087 88 ST 00s SON year eeuice: 318,153 70 
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674 LORS erate es 108 84 | 128,212 43 A OTOL ODD Werte, oe yay ae 133,191 27 
Bert sO Ee 3,253 re 11,056 34 | 478,742 76 | 32,561 60 | 66,058 16 588,418 86 
| 
1,544 | 3,841 6 | 1,200 | 12,232 10 | 902,043 07 | 59,430 50 | 66,058 16 | 1,039,763 83 
| 


| 


AUBREY WHITE, 


Assistant Commissioner. 
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APPENDIX No. 11. 


Nepigon, Ont., 13th December, 1889. 


Srr,—I have the honour to respectfully submit for your consideration my annual 
report as Fishery Overseer of the Lake and River Nepigon District. 

Fishing for pleasure with fly and hook and line have been the only methods practiced 
here during the past season. No netting or other illegal means of procuring fish have 
been resorted to. In this connection I have no complaints to make, nor has any infringe- 
ment of the fishery laws been brought to my notice. 

The River Nepigon was throughout the season in very fair condition for fly fishing 
the water being low and remarkably clear. Any quantity of fish was in the stream, still 
complaints were made that the trout would not rise readily to the fly. Many fine 
catches, however, were made and large fish taken. 

Not so many anglers visited the Nepigon the past season as during the previous year, 
owing in a great measure to the exorbitant charges made during 1888, by the Indians 
and half-breeds, who act as guides and boatmen. This great objection was, however, 
much mitigated during the past season by having men brought in from other localities. 

The sum of three hundred and sixty-five dollars ($365) was received for special 
permits issued, all of which has been transmitted to your department along with state- 
ments, permit books, etc. 


I have the honour to be, Sir, 
Your very obedient servant, 
(Signed) NEWTON FLANAGAN, 
Fishery Overseer. 
To the Honourable, 
The CoMMISSIONER OF Crown Lanps, 
Toronto. 


APPENDIX No. 12. 


BEAUMARIS, 23rd December, 1889. 


Sir,—I have the honour to submit to you my annual report respecting the fisheries 
in the district over which I am overseer. 

During the past season anglers have met with fair success, although there have been 
complaints of the scarcity of bass ; this is accounted for by the fact that this variety of 
fish have certain feeding grounds and never leave such localities, consequently portions 
of the lakes are fished out, whereas in other portions, not frequented by anglers, the 
supply is as good as ever. Should Lakes Muskoka, Rosseau and Joseph be restocked, 
which is strongly urged by many persons, a judicious distribution of the ‘‘ Fry ” would 
be necessary. 

The law relative to sawdust and mill rubbish is as a rule well observed, only two 
cases of violation having come under my notice during the past season, and the parties at 
my request immediately took steps to stop the nuisance, 
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Netting asa rule is not practiced, but I regret to say that parties encourage it, by 
buying fish which they know have been netted. 


I would respectfully again call your attention to the close season for salmon trout, 
viz. :—Il1st to 30th November. The close season for this district should certainly 
be a month earlier for this variety of fish, as this fall they were at the height of spawning 
about the 8th October, and were over by the 20th of that month. The Indians place 
the spawning season for this fish at the full moon of October, and by personal observation 
for some years past, this has been the time at which they were at the height of spawning. 


At the request of several parties on Trading Lake, I procured a quantity of white- 
fish spawn, and forwarded it to Baysville for distribution in the Jake. Residents also on 
the shores of Mary Lake are anxious to have some deposited in that lake, for this purpose 
I intend procuring some next fall. As whitefish is one of the staple fish of Ontario, I 
think it advisable to distribute it as much as possible. 


I have the honour to be, Sir, 
Your obedient servant, 
(Signed) JOHN H. WILLMOTT, 
Fishery Overseer:. 
The Honourable, 
The ComMMISSIONER OF Crown Lanps, 
Toronto. 


APPENDIX No. 13. 


——_—_—_ ___. 


LAKEFIELD, Ont., December 31st, 1889. 


Sir,—I have the honour to submit for your consideration my annual report of the 
the fisheries in the district of which I am overseer, viz. :—Counties of Peterboro’, Victoria 
and Haliburton. 


During the past season fishing has been exceedingly good. Trolling with spoon, and 
rod and line, are the only means used for taking fish. The law has been tolerably well 
observed. I have succeeded in putting down the use of snares to a great extent. I have 
prosecuted several parties for illegal fishing which will be found in my report of convic- 
tions, and have forwarded to your department $3.50 for fines. During the season I have 
collected for 37 permits issued to Americans $37, which has been duly forwarded to your 
department, 

I beg to suggest that the following changes be made in the law as regards this 
district. 

That the price of permits to foreigners be $5. The only way that I can collect for 
permits is to personally visit the parties. They seem tu think that $1 for permission to 
fish means nothing, and unless made to understand that they will be prosecuted unless 
they obtain permits, will pay no attention to the law and use the argument that if your 
government meant them to pay for permits, it would make the charges something worth 
collecting. 

That the close season for salmon be from 15th October to 30th of November, for 
the reason that these fish spawn between those dates in the waters of this district. 
‘During the summer and fall I visited cfficially the wateis of this district. To properly 


look after the fisheries in this district would require all my time, during the close season 
r > 
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and at midsummer, to collect for permits when foreigners are visiting these waters. I 
am creditably informed that Americans shipped large quantities of bass and maskilongé: 
to the States during the summer and fall. I have done all possible to put down illegal 
fishing with as little expense as possible. 


I have the honour to be, Sir, 


Your obedient servant, 


(Signed) F. J. MOORE, 
To the Honourable, | Fishery Overseer. 


The CoMMisSIONER OF CRown LANDS, 
Toronto, 


APPENDIX NO. 14. 


Copy oF AN ORDER-IN-CouUNCIL, APPROVED BY His Honour THE LiEUTENANT-GOVERNOR,, 
THE 26TH DAy OF May, A. D. 1887. 


Upon the recommendation of the Honourable the Commissioner of Crown Lands, the 
Committee of Council advise, that the accompanying regulations under the ‘“ Ontario 
Fisheries Act, 1885,” be approved of and established by Your Honour. 

Certified, 


J. LONSDALE CAPREOL, 
Assistant Clerk Executive Council, 
The Honourable Ontario. 
THE COMMISSIONER OF CROWN LANDS. 


The Commissioner of Crown Lands has the honour to recommend to the Executive 
Council that the following regulations be made under ‘The Ontario Fisheries Act, 
1385,” namely :—-. 

1. That leases granted for the purpose of conveying the fishing rights pertaining to 
public lands adjoining the rivers, streams and lakes of the Province, shall be for the 
depth of one chain inland from the water's edge. 

2. Such leases shall be granted as far as practicable to responsible parties, able and 
willing to improve the lakes and rivers and guard them well. Applicants having in view 
the personal use and enjoyment of the tishing rights to be generally preferred to such as 
may offer higher rents with a view to farming or sub-letting the right to fish. Care to be 
taken that residents in the Province be allowed to enjoy a due proportion of the 
fishing rights. | 

3. That the valuation of the lands for rent shall be based on the character and 
condition of the rivers, streams and lakes which they adjoin, as made known to the 
Department of Crown lands by reports of official inspectors or private individuals, all 
such reports to be considered confidential, and not to be communicated to other parties 
without the express authorization of the Commissioner of Crown lands. Offers made by 
applicants for leases not to be communicated to other applicants. 

4. That leases of lands made and granted under the provisions of ‘‘ The Ontario 
Fisheries Act” shall not be held to convey the right to work any mine that may be found. 
on such lands, or to cut any timber thereon. 
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5. That licenses and permits to fish shall be granted upon the payment in advance 
of such fees as the Commissioner of Crown Lands may from time to time determine, and 
shall be valid until the close of the angling season of the year in which it is granted. 

6. That excessive or wasteful fishing, or killing of fish, shall involve the cancellation 
of the lease, license or permit covering the waters in which it has taken place. 

7. That it be obligatory upon any person who has no domicile in the Province of 
Ontario, and who desires to fish in the rivers, streams or lakes under the control of the 
Province, to procure a permit or license to that effect from the Commissioner of Crown 
Lands before beginning to fish. 

8. That no person shall, except under authority of a fishery lease, fishing license, or 
permit, fish for, catch or kill any fish in any inland lake, river or stream adjoining the 
ungranted lands of the Province. 

9, That no person shall, without lawful authority, fish for, catch or kill, by any 
device or means, any fish during their spawning time, or disturb or destroy their spawn 
‘or spawning-beds. 

10. That it shall not be lawful to fish for, catch, or kill, brook trout, salmon trout, 
white fish, bass, pike, pickerel, maskinongé, tulibee, grayling, herring, or perch, in any 
inland lake, river or stream under the control of the Province, by any device or means 
other than by hook and line or r angling, except in waters leased or ‘licensed for the express 
purpose of net fishing. 

11. That it shall not be lawful to use any explosives, or chemical material, or com- | 
pound, for the purpose of killing or catching fish. 

12. That fishing by torch-light, or other artificial light, placed in or above the 
water, is prohibited. 

13. That no person shall fish for, catch, kill, buy, sell, or have in possession, any 
fish at times when the taking or killing of fish is prohibited by lawful authority. 

14. That parties holding leases under the provisions of “The Ontario Fisheries 
Act” shall not have any recourse against the Government of the Province for any 
hindrance to their use and enjoyment of the fishing rights pertaining to the lands leased, 
by the operation of any law enacted or that may be hereafter enacted by the Parliament 
of Canada, or by any action of the Government of Canada, or any person employed 
thereunder. 

15. It shall not be lawful to use or set in any of the inland rivers, streams or water 
courses within the Province, any net, rack, trap, weir, or obstruction for the purpose of 
catching fish, or whereby the free passage of fish up and down the same may be obstructed 
or prevented. 

16. The catching, killing, or molesting of fish when passing or attempting to pass 
through any fishway or fish-pass, or in surmounting any obstacle or leaps, the use of any 
invention to catch, kill, or molest fish in the mill-heads and water-courses appurtenant 
thereto, are hereby forbidden. 

17. It shall not be lawful to put into any waters in any inland river, stream or lake 
in the Province where fish are taken, any offal, blood, putrid brine, putrid fish, or other 
deleterious substance ; and all fish, offal, or filth of any description whatsoever accruing 
from the catching and curing of fish, shall be burned or buried twenty yards distant from 
the water’s edge of said river, stream or lake. 


Close Seasons. 


It shall not be lawful to fish for, catch, kill, or have in possession : 

Speckled Trout, between the 15th September and lst May. 

Pickerel (doré), between the 15th April and 15th May. 

Bass and maskinongé, between the 15th April and 15th June. 

White fish and salmon trout, between the lst Noveniber and 30th November. 


AR DAUR’ S.A EOD Ye 
Commissioner of Crown Lands. 
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APPENDIX No, 22. 


STATEMENT OF PATENTS ISSUED BY THE PATENTS BRANCH DURING THE YEAR 1889. 


Crown, lands “2 Moe tie seete cae. h AR OR MR a es ce 272 
DCHOOL i ME AEN ak wal erate) Ree tere, En Te ene eet 76 
Manin gs a6) hse ke ens hyenas oh Mi ema Uo Bt Mee seh ala f 139 
Public 4.“ |. (late"Clergy “Reservejad.., 22 BESS, SERA Grarer a eee 34 
Preset Grant: Tands "Aras oct Stra: Me rates «teeta iy aes 105 

Ff “eo mundervAct OF SeOm. aire i rk. cine) aay SAO 
Rainy ‘Baiver i SF) h60 jeer e cst ate lato AUR: «penne Uo On sD et eae 11 
Litense of occupation 0. ow cw as re ee eee oe ee 1 


Total o8 rte Sh PEARY UES RR os RRR Re OE a eg 


AUBREY WHITE, 


Assistant Commissioner. 


JOHN M. GRANT, 
Chief Clerk in Charge. 


DEFARTMENT OF CrRowN LANDs, 
Toronto, 3lst December, 1889. 
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APPENDIX No. 23. 


STATEMENT OF THE NAMES OF CANDIDATES WHO HAVE PASSED THEIR EXAMINATIONS 


BEFORE THE BoarpD OF EXAMINERS OF LAND SURVEYORS FOR ONTARIO DURING 
THE YEAR 1889. 


PRELIMINARY CANDIDATES PASSED. 


John Drummond Anderson. Walter Francis O’ Hara. 
Leander Meyer Bowman. George Alexander Sharpe. 
Thomas Alexander Harvey. John Watson. 

William Charles Perceval Heathcotte. Murdoch John McLennan. 


FINAL CANDIDATES PASSED AND SWORN IN AS PROVINCIAL LAND SURVEYORS. 


David Benjamin Brown 
Alfred John Cameron. 
Recard Watson De Morest. 
Robert Thornton Johnson. 
Edward Charles Steele. 
John Absalom Wilde. 


Frederick William Farncomb. 

George Walter McFarlen, Graduate School 
of Practical Science. 

John Harrison Moore, Graduate School of 
Practical Science. 


Charles Hugh Wallace, B.A., B.E., T.C.D. 


The Board of Examiners of Land Surveyors, for Ontario, meets at the office of the 
Commissioner of Crown Lands, on the first Monday in each of the months of April and 
November, in every year, unless such Monday be a holiday (in which case they shall meet 


on the day next thereafter, not being a holiday). Section 6, Chapter 152, Revised 
Statutes of Ontario of 1887. 


PRELIMINARY EXAMINATION. 


All persons, with the exception of Graduates of the Royal Military College at 
Kingston, and of the Ontario School of Practical Science, before they can be apprenticed 
to a Provincial Land Surveyor, must pass a satisfactory examination before the Board of 
Examiners in the following subjects: Penmanship, Orthography, Fractions, Decimals, 
Square Root, Logarithms, Algebra (including Equations to the first degree, Euclid 
(first four books), Plane Trigonometry, the Rules for Spherical Trigonometry, Mensu- 


ration of Superficies, the use of Ruling Pen and construction of Plain and Comparative 
Scales. 


FINAL EXAMINATION. 

Final Candidates, before obtaining a License to practice, undergo a strict and search- 
ing examination before the Board of Examiners in the following subjects, viz.: Geometry, 
including the first six books of Euclid (with the exception of the last thirteen propositions 
of the Fifth Book) ; Algebra, including Progressions, Plane and Spherical Trigonometry, 
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Mensuration of Superficies ; Laying out and dividing up of Land; Descriptions by metes 
‘and bounds for Deeds and other Documents; the Use and Adjustment of Surveying and 
Levelling Instruments : the laying out of Ourves; Practical Astronomy, including finding 
of time, latitude, longitude, Azimuth, Variation of the Compass, and drawing Meridian 
lines; the Acts relating to the Survey of Lands in Ontario, the general Mining Act, the 
Registry Act (so far as it refers to Plans), the Municipal Acts (so far as they relate to 
Roads, Surveys and Drainage), the Ditches and Water Courses Act; the Theory and 
Practice of Levelling ; the Principles of Evidence; Drawing of Affidavits; Taking of 
Field Notes and Preparing Plans; the Rudiments of Geology and Mineralogy, and the 
Sufficiency of their Surveying Instruments. 


AUBREY WHITE, 
Assistant Commissioner. 


GEORGE B. KIRKPATRICK, P.LS., 
Chief Clerk in Charge. 


‘ 
a re 


DEPARTMENT OF Orown LANDs, 
Toronto. December 31st, 1889. 
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SURVEYORS REPORTS. 


(Appendix No. 24.) 


DISTRICT OF NIPISSING, 
TOWNSHIP OF DaAcK. 


TILBURY CENTRE, ONTARIO, 
February 5th, 1889. 


S1r.—I have the honour to submit the following report of the survey made by me 
of the township of Dack, in the district of Nipissing, in accordance with instructions 
received from your office bearing date the 3Ist day of May, 1888. 

I started from Toronto on the llth day of August, via the Northern and North- 
Western Railway, to North Bay, thence by the Canadian Pacific Railway to Mattawa ; 
here I procured men and supplies and started up the Ottawa River and Lake Temiscam- 
ingue, by way of the Lake Temiscamingue Colonization Company’s steamers and 
tramways, to Baie des Peres, and I procured a small steamer here to take us up to North 
Temiscamingue and also up the Blanche River about twenty five miles, We then pro- 
ceeded up the river and its south branch in an eight-oared boat, to the east boundary of 
the township of Dack. I then retraced said boundary south, to Provincial Land 
Surveyor Niven’s post, planted in front of the second concession, and commenced the 
actual survey of the township from this point. 

I ran the concession lines and side lines as directed in the instructions; as the 
weather was very wet and cloudy at nights, I did not get an observation of Polaris. 
until night of the 30th day of August. 

There are about one-half of the township brulé, which is growing up with underbrush 
of poplar, tamarac, spruce, balsam, willow and birch, as shown on the timber plan. The 
principal timber in the green bush is tamarac, spruce, balsam, balm of gilead and birch, 
with a few white pine, varying in diameter from six inches to two feet. 

There is about three-fourths of the township well adapted for agricultural purposes 
as the greater part of the soil is clay and clay loam of an excellent quality, with a 
small portion of sandy soil mixed with clay in the swamps and along the flats of a large 
creek, which enters the township about the centre of concession one, lot number twelve, 
and runs in a north-easterly direction across lots numbers twelve, eleven, ten, nine, eight 
and seven, and enters the south branch of the Blanche River in the fourth concession. 

The south branch of Blanche River enters the township in lot number twelve in the 
fourth concession, and flows in an easterly direction crossing the east boundary of the 
township in the north part of the third concession. There are eleven falls on the river 
across the township, varying from five to thirty feet, which makes it very inconvenient 
for canoeing and packing in supplies. There is also a log jam in the river, four or five 
chains in length, on lot number five, concession number four. The average width of the 
river is about one and a half chains. 

The township would be very easily drained as there are numerous small spring 
creeks running through it, and also quite a number of water courses which are dry at the 
present time ; all of which have a natural incline toward the river. 
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There were no minerals of any commercial value met with in the township. The 


principal kind of rock is gneissoid, which abounds chiefly in the south-east and eastern 
portions of the township. 
Accompanying this report are plans and field notes of the township, which I trust 
you will find satisfactory. 
I have the honour to be, Sir, 
Your obedient servant, 


JOS. M. TIERNAN, 
The Honourable A. 8. Harpy, Provincial Land Surveyor. 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 25.) 
DISTRICT OF NIPISSING. 
TowNsHIP OF NoTMAN. 


LEAMINGTON, ONTARIO, 
December 29th, 1888, 


Sir.—I have the honour to report that I have, in compliance with instructions dated 
the 29th day of May, 1888, made a survey of the township of Notman in the district 
of Nipissing. I proceeded from here by railway to the village of North Bay, situated on 
the Canadian Pacific Railway, and from thence by wagon along the colonization road 
northward to the north-east angle of the township of Merrick, from which point I walked 
the balance of the way along the north boundary of this township to the stake at its 
north-west angle, which was to be the starting point of my survey. Having there 
obtained an observation of Polaris, I proceeded and laid out the township of Notman, as 
directed in my instructions, running the lines for the front of the several concessions due 
west astronomically, and the side lines between the alternate lots due north astronomically. 

The land throughout this township, although generally undulating and stony, may 
be termed level, as but very few large hills or high elevations were found, and road 
making will not be difficult. 

The soil is of a light sandy nature, and where not interspersed too thickly with stones 
and rocks is adapted for agricultural purposes. 

Rock crops out in only a few places and is generally found along the shores of the 
lakes in the township and is known as the granite or gneiss rock. 

The timber throughout the township is balsam, spruce, tamarac, hemlock, cedar, 
birch, hard maple and pine. The latter is found scattered over nearly the entire 
township and is of a good merchantable quality, and can be readily floated during the 
spring freshets through the creeks and lakes to the railway. 

No indications of minerals were found in the township, and the disturbance of 
the magnetic needle was but slight during the survey. 

Indications of the existence of bear, moose deer and beaver were seen in the 
township, but no animals were seen during the survey. 

No fish of large size inhabit the waters of the lakes and creeks throughout the 
township. 

Accompanying you will find field notes and plans, etc., of this survey, which I 
trust you will find correct and meet with your approval. 


I have the honour to be, Sir, 
Your obedient servant, 


ALEXANDER BAIRD, 
‘The Honourable T. B. ParpEs, Provincial Land Surveyor. 
Commmissioner of Crown Lands, 
Toronto. 
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(Appendix No. 26.) 
DISTRICT OF NIPISSING. 


TOWNSHIP OF ROBILLARD. 


BRockKVILLE, ONTARIO, 
January 2nd, 1890. 


Sir.—-I have the honor to submit the following report of the survey of the township 
of Robillard in the district of Nipissing, in accordance with instructions from your 
department, bearing date the 8th day of August, 1889. 

I proceeded to Mattawa on 27th August, thence by Lake Temiscamingue Col. Oo’s 
steamers and railway to Gordon Creek, where I engaged the steamer ‘‘ Dora” to take 
myself and party to the head of Lake Temiscamingue and up the Blanche River as far 
as navigation would permit at that late season of the year. We succeeded in getting up 
about twenty-five miies from the head of the Jake with the steamer, when recourse was 
had to our six-oared boat and canoes. After some slight difficulty in the rapids of the 
south branch of the Blanche River we reached the foot of the “ Big Portage,” near the 
east boundary of the township of Dac, on the 2nd day of September. Our six-oared boat 
was left here. By noon on the 4th day of September we arrived with all our supplies at 
the east boundary of the township of Robillard and camped on the south side of the 
river Blanche (south branch). 

The work of subdividing the township was commenced by running the different 
concession lines west from the east boundary, according to instructions. The lines in 
front of concessions three and five and those between lots four and five and eight and 
nine were made bases for their respective adjoining lines. 

Owing to continued rainy and cloudy weather during the greater portion of the 
survey I was unable to check my work by astronomical observations as often as I desired, 
and in consequence, to obviate errors, I started nearly all the lines from the south and 
west boundaries as well as from the east. 

The south branch of the Blanche River, in the form of a long, narrow lake, enters 
the township at the west boundary in concession number five, flows south- easterly across 
concessions numbers five, four and three, then back to concession number four, in which 
concession it leaves the township at the east boundary. It has a width varying from one and 
a half to thirty chains, and a depth of twenty-five to fifty feet. It has neither rapids or any 
perceptible current during its passage through the township, and is free from all obstruc- 
tions Its waters are dark but clear, and, unlike the main Blanche River, are free 
from floating mud. 

It abounds with fish, doré and pike being the most plentiful. The shores are densely 
wooded to the water’s edge. 

There are two other lakes in the township, both of which are of small area. They 
lie in concessions numbers one and two. Their waters flow to the Blanche River. 

The whole township is well watered by numerous creeks, as will be seen by reference 
to the plan. The water from most of these flows directly to the Blanche River. 

That portion of the township to the north of the river consists of level hd 
undulating country, with good clay soil throughout. The level portions are generally 
swampy. ‘There are no hills of greater elevation than fifty feet. That portion to the 
south of the river is more broken and rocky, especially in the south-westerly part of the 
township, with rocky hills along the south shore of the river one hundred and fifty to 
two hundred feet high. 

The timber consists chiefly of spruce, balsam, tamarac, cedar, birch, poplar and pitch 
pine, with’some merchantable white pine in the south portions and along the Blanche River. 

There is also a large tract of brulé extending across the whole northern portion of 
the township. 

Moose are very plentiful, as also are beaver and otter. 

I consider at least seventy-five per cent. of the township, as far as soil is concerned, 
to be adapted to agricultural purposes. 
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No economic minerals were met with. 


The average magnetic declination was 7° 20' west, although the needle was subject to 
fluctuations varying from 4° west to 11° west. 


Accompanying this report will be found field notes, plans, accounts, etc. 


I have the honour to be, Sir, 
Your obedient servant, 


The Honourable A. S. Harpy, B. J. SAUNDERS, 
Commissioner of Crown Lands, Provincial Land Surveyor. 
Toronto. 


(Appendix No. 27.) 
DISTRICT OF NIPISSING. 
TOWNSHIP OF OSBORNE. 


INGERSOLL, ONTARIO, 
November 13th, 1889. 


Sir.—I have the honour to report that I have completed the sub-division survey of 
the township of Osborne, according to your instructions dated the 31st day of May, 1889. 

I secured men and provisions, etc., at North Bay and proceeded to my township 
from North Bay via the North Bay and Temiscamingue road. 

The greater part of the township is flat or very gently undulating, the only hills of 
any consequence being in the south-east corner. The soil is sandy and rather rocky but 
in some places is well adapted for agricultural purposes. 

There are several small lakes in the south and east. The largest, about two and 
a half miles long, is called Jocko Lake, and is the source of the Jocko River or Creek. 
This creek flows in a north-easterly direction, and is aboyt two chains wide as it leaves 
the lake but gradually becomes narrower and swifter until it crosses to the eastern 
boundary of the township ; there it is not more than seventy or seventy-five links wide. 

There are two other creeks of some importance, one flowing from the north-west 
corner and entering the Jocko River near the north end of the Jake. The other flows 
south-easterly from a lake on the north boundary, about a mile and a half from the north- 
~ east angle, and entering the Jocko River near the east boundary of the township. 

There is a belt of green timber all along the westerly side of the township, but the 
rest of the township. except the south-east corner, has been burned some years ago and 
is now covered with small poplar and cherry. The green woods are chiefly birch, balsam, 
tamarac and spruce, with a few scattered pines. 

In the north-west corner is a very long tamarac and spruce swamp, but the timber 
is not large. The Government road to Lake Temiscamingue crosses the township in a 
northwesterly direction, entering near the south-east corner, and makes the township 
easily reached by settlers. There is one settler where the road crosses the Jocko River, 
but his clearance is quite small. 

The mile posts planted on my south boundary correspond with those planted for 
the north boundary of the township of Stewart, so no jogs occur. The township of 
Hammell, to the west of me, was not surveyed when I finished my work, so I am unable 
to give the jogs that the posts planted for that township might make with the concession 
posts on my west boundary. I saw no valuable mineral. 

The general magnetic variation is 7°, 22° west. 


I have the honour to be, Sir, 
Your obedient servant, 


The Honourable A. 8. Harpy, W. R. BURKE, 


Commissioner of Crown Lands, Provincial Land Surveyor. 
Toronto. 
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(Appendix No. 28.) 
DISTRICT OF NIPISSING. 


TOWNSHIP OF SAVARD. 


Evora, ONTARIO, 
November 11th, 1889. 


Str.—I have the honour herewith to submit to you the following report on the 
township of Savard in the district of Nipissing, surveyed by me this season in conformity 
with your instructions. 

Proceeding from Mattawa, where I procured supplies, by steamer and railway to 
the head of Lake Temiscamingue, I there procured a small steamer by which I was 
enabled (the water being high) to go about thirty miles up the Blanche River ; or about 
three miles above the junction of the west branch with the main river. Thence, by canoes 
and portages, I reached a point on the north boundary of the township of Chamberlain, 
four miles east of the north-east corner of the township of Savard. 

I found it tedious work. getting supplies moved from this point and distributed 
through the township. 

The concession lines I ran west from the posts planted by Provincial Land Surveyor 
Niven, and the side lines as instructed. 

The township is almost entirely drained by Blanche Oreek (a branch of Blanche 
River) and its tributaries. This creek enters in lot number five, concession number one, 
running due almost north to the line between concessions numbers two and three ; thence 
in an easterly direction, crosses the east boundary, and enters the township of Chamberlain 
in the third concession. It is about forty links in width, with an average depth of about 
four feet and without any falls or rapids. 

The greater portion of concessions numbers one, two and three are timbered with 
large balsam, spruce, tamarac, poplar, and balm of Gilead. Some of the two last are 
exceedingly large, running sixty feet without limbs. The spruce and tamarac are also of 
good size, being from eighteen inches to two feet in diameter. 

The balance of the township now consists of brulé, grown up with poplar and birch on 
the high lands and tamarac and spruce on the low lands. A heavy growth of alder 
underbrush covers almost tne entire surface. 

Except concession number six and a portion of concession number five, this township 
is well adapted for agricultural purposes, the soil being clay or clay loam; in fact, I 
should say eighty-five per cent. would be good agricultural land. 

Judging from crops at the head of Lake Temiscamingue this portion of the district 
of Nipissing should present a good field for settlers. At that place I saw wheat nearly 
five feet high ripening nicely. Potatoes also were a fine crop, in fact as good specimens 
were seen there as I have seen in any part of Ontario. 


I have the honour to be, Sir, 
Your obedient servant, 


J. K, McLEAN, 
Honourable A. 8. Harpy, Provincial Land Surveyor. 
Commissioner of Crown Lands, 
Toronto. 
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(Appendix No. 29.) 


DISTRICT OF NIPISSING. 
TowWNSHIP OF HENWooD. 


EGANVILLE, ONTARIO, 
November 11th, 1889. 


S1r.—In accordance with instructions, dated the 11th day of June, 1889, to sub-divide 
the township of Henwood, in the district of Nipissing, into farm lots of three hundred and 
twenty acres each, I beg to report having done the same in strict conformity with said 
instructions, and herewith hand in plans and field notes, trusting the same will meet with 
your approval. 

My route to the work was via Lake Temiscamingue by steamer, up Wahbee Creek 
with canoes, to the line between concessions numvers one and two, township of Kerns ; 
thence by portage westerly, along said concession line, six miles, to the east boundary of 
the township of Henwood. | , 

Although the southern portion of the township of Henwood is somewhat stony and 


broken by rocky ridges, running in a northerly and southerly direction, I consider fully 


seventy five per cent. (75 per cent.) of the township good arable land and capable of 
sustaining a large population, the soil being mostly clay loam of excellent quality. Some 
of the pitch pine lands and a few of the swamps are sandy, but the area of the sand is 
small in comparison to the whole. 

The timber is principally spruce, tamarac, white birch, whitewood and pine. The 
rocky ridges in the south are covered with a dense growth of scrubby pitch pine of no 
commercial value, while scattered white, red and pitch pine of good quality are to be 
found on the eastern, central and northern portions of the township. 

Considering the good facilites for getting timber to market, the creeks being well 
adapted for driving saw-logs, the township of Henwood will eventually form the centre 
of a limit of considerable value. 

The rock formation is that usually found in that district. 

Game was abundant, especially bear, moose and cariboo. 

Unlimited water of good quality can be found almost anywhere throughout the 
township. 

All doubts as to climate of that portion of Ontario were dispelled by a visit to Mr. 
C. C. Farr’s garden, Lake Temiscamingue, south shore, on my way down. The garden 
contained everything that a well ordered garden in a civilized country should. I found in it 
as good vegetables as ever I saw, except at fairs Mr. Farr told me he had no trouble in 
ripening melons, tomatoes, celery, in fact, everthing nsually grown in a garden in 
northern Ontario. He has a small orchard planted which also appears to be doing well. 

The more one sees of the Lake Temiscamingue country the more its advantages 
become apparent, and I do not think it takes much of a prophet to predict a bright and 
prosperous future for it. 


I have the honour to be, Sir, 
Your obedient servant, 


FRANK PURVIS, 
Honourable A. S. Harpy, Provincial Land Surveyor. 
Commissioner of Crown Lands, 
Toronto, 
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(Appendia No. 30.) 
DISTRICT OF NTPISSING, 


TOWNSHIP OF HAMMELL. - 
Duruin, ONTARIO, 


December 19th, 1889. 


Str.—I have the honour to submit the following report on the township of 
Hammell, surveyed by me in conformity with your instructions dated the 12th day of 
September, 1889. 

I proceeded by rail to North Bay, thence by the Government road threugh the town- 
ship of Widdifield, and so on to the south boundary of the township of Osborne by 
wagons. Thence west along this boundary, carrying my supplies five and one-half miles, 
to the south-east angle of the township of Hammell, the west boundary of the township 
of Osborne having been recently surveyed. 

I commenced my survey at the south-east angle of the township, as directed by the 
instructions, brushing out and measuring along the northern boundary of the township 
of Notman as the front of my first concession, and making the lots forty chains in width, 
to the line between lots numbers four and five. Here an observation of Polaris was 
obtained on the night of the 29th September, and the line between these lots runs north 
astronomically to the north boundary of the township, making this a base line. 

The survey was then carried on to completion, the concession lines being run east 
and west and the side lines north and south astronomically, and the lots laid out forty 
chains in width by eighty chains in depth. 

The north boundary was run west astronomically from the post at the north-west 
angle of the township of Osborne, and the west boundary north astronomically from the 
post at the north-west angle of the township of Notman. 

Observations were taken as the work progressed the details of which will be found 
in the field notes. 

This township contains about fifty percent. of farming land, the soil of which is a 
sandy loam. In some places it is comparatively free from stone and in others very 
stony, while the granite frequently comes to the surface. Although a number of quartz 
veins were seen no traces of minerals were observed. 

The township is comparatively level, lying as it does on the water shed between the 
Sturgeon and Ottawa Rivers, the north-west portion of the township draining into the 
latter and the remainder of the township into the former. Spruce Lake is the head 
waters of the Tomoko River, a branch of the Sturgeon River. 

The lakes in this towship are nnmerous, as will be seen by the plan. They are fine 
sheets of water containing the usual kinds of fish, and the one on the south boundary 
(Ka-o-tis-nim-i-go-wang) containing salmon trout. 

The timber is of mixed variety. There is considerable white pine around most of 
the lakes and scattered more or less over the township, the largest and best being 
through the south- east portion of the township. 

The streams connecting the lakes are of fair size and fit for driving purposes. 

There are blocks of maple and birch almost exclusively, and flats of spruce, tamarac 
and cedar. The usual fur-bearing animals are comparatively plentiful, and the township 
is overrun with moose deer, their trails being crossed in all directions. 

Accompanying this report are field notes, plan of survey, timber plan and account. 


I have the honour to be, Sir, 
Your obedient servant, 


J. J. McKENNA, 
The Honourable A. 8S. Harpy, Provincial Land Surveyor. 
| Commissioner of Crown Lands, 
Toronto. 
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(Appendia No. 31.) 


DISTRICT OF NIPISSING. 


TOWNSHIP oF NIVEN. 


PETERBORO’, ONTARIO, 
December 20th, 1889. 


Srr.—I have the honour to submit herewith the field notes and plan of survey of 
the township of Niven, in the district of Nipissing, performed under your instructions 
dated the 31st day of May 1889. 

As might be expected the township in its chief features is very similar to the 
townships already surveyed in this vicinity, viz.: more or less rocky, broken and undu- 
lating, with patches of soil and swampy land interspersed. 

With the exception of some four thousand acres (4,000 acres) in the south-west 
corner, the township was some twenty years ago overrun by fire which spread through & 
large portion of this country. 

A growth of white birch, poplar and other kinds of wood grew up in the burnt 
places, which, in turn, also became a prey to fire in the summer of 1888. So that now 
nothing remains of the former woods save the debris of dead and charred pine, fallen and 
standing, above the burnt growth of young wood. 

During the past forty years, with, I understood, little intermission, lumbering opera- 
tions have been carried on in the north part of the township, under various managements, 
but this season I hear will be the last. 


All that part of the township lying north of concession line number eight and nine 
is very broken and rocky. 

On the north-east shore of White Partridge. Lake may be found about five hundred 
acres of sandy land scattered over a larger area. At the outlet of the lake about sixty 
acres have been used for cropping and pasturage by the owners of the limits. 

There is a good dwelling house, at present occupied, and five or six outbuildings 
on the farm. 

In past years hay, oats, and root crops have been grown for supplying the shanties. 
This year a very fine crop of potatoes was grown on a few acres, the remainder of the 
farm being used for pasturage of horses and cattle. 

White Partridge Creek flows out here, first in a north-easterly direction, then a little 
west of north, into the Petawawa River, crossing the north boundary in lot number 
twenty-six. [It has been used for the passage of logs, and it is still used for the carriage 
of those taken out south of the lake. 

The south west corner of the township, referred to, is covered chiefly with a rather 
dense growth of white and red pine which has been but partially cut out. It will 
average about sixteen inches in diameter but is not to be considered of the best quality. 

This timber will be driven by the Bonnechere River which takes its rise in the 
adjacent vicinity. The river after meandering easterly through the southern concessions 
flows out of the township finally, crossing the south boundary at the line between lots 
numbers eleven and twelve. 

The stream varies in width from thirty links to one chain, and in depth from one to 
five feet, about two feet over the greater part in ordinary seasons. There are several 
short rapids and light falls on its way through the township but tolerably long stretches 
of even flow are not infrequent. It is being largely improved this season by the limit 
holders, Messrs. McLaughlin Bros. 

That part of the township east of side line, between lots numbers twenty-five and 
twenty-six, and south of concession line numbers eight and nine, contains some very fair 
land, though somewhat stony in places. It is of a rolling character and at points broken 
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by rounded hills of sand, clay and gravel, upon which is springing up a thrifty growth of 
young pine, white and red, which if protected must in time grow into timber. There are 
also comparatively level tracts of the same class of soil, etc. 

There is one settler, William McIntyre, who has a clearance of about ten acres on lot 
number eleven in concession number one, and it is said that a fine tract of country, 
covered mostly with hardwood, lies south-westerly from his place. | 

Owing to the burnt condition of the township game of every kind is scarce. As will 
be seen White Partridge Lake is the only important lake, and, although I have had no 
fish from it, it 1s said that white fish and salmon trout are taken. 

In the various small lakes and streams scattered over the township speckled trout 
and small fish are found, but not to any extent. . 

About forty per centum of that part of the township south of concession line 
numbers eight and nine, or a little more than half of the township, may be considered as 
fairly fit for the growth of hay, oats and root crops, and of the remainder of the township 
the average would not exceed fifteen per centum of the area, 

An old lumber road from Eganville enters the township on lot number eleven, con- 
cession number one, and continues on to Perley’s farm on White Portage Lake, 
previously described, thence in a north-easterly direction to Lake Traverse and Bissett’s 
Station on the Canadian Pacific Railway. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) J. W. FITZGERALD, 
The Honourable A. 8. Harpy, Provincial Land Surveyor. 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 82.) 


DISTRICT OF NIPISSING. 
TowNsHIP oF BEAUCHAMP. 


ToRONTO, ONTARIO, 
December 23rd, 1889. 


Srr.—lI have the honour to submit the following report of the survey of the town- 
ship of Beauchamp, north of Lake Temiscamingue, in the district of Nipissing, under 
instructions from your department dated the 11th day of June, 1889. 

The township of Beauchamp is situate on a plateau between the south branch of 
the White or Blanche River and the Kappa-qua-big-a-gin Creek, which flows into the 
south branch of the White River a mile or two from the north-east angle of the town- 
ship. The south-east part of the township is considerably broken by the creek aforesaid and 
by the small streams running into it. The timber in this part being principally balsam, 
birch, spruce, tamarac and cedar, with a few pine on lots numbers one and two, conces- 
gions numbers two and three. The soil for the most part clay, and sandy and stony 
where pine occurs. ; 

There is a small tract of burned country in the north-east portion where the soil is 
very rocky. The south-westerly portion of the township is occupied by a large pitch 
pine flat with very little underbrush, the soil being mostly white sand. 

There are several blocks in the central portion almost devoid of water, the land 
lying high and dry between the two watersheds to the north-west and south-east. A 
few small ponds are met with but no lakes of any magnitude. 
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Along the west boundary, and extending from a mile to two miles to the east, is a 
strip of very good pine land. The surface of the country in some parts of this district 
being very hilly, the soil almost pure sand and very stony in places. 

I send herewith the plans and field notes of the township, .complete. 


I have the honour to be, Sir, 
Your obedient servant, 


H. B. PROUDFOOT, 
The Honourable A. 8. Harpy, Provincial Land Surveyor. 
Commissioner of Crown Lands, 
Toronto. 


(Appendi« No. 33.) 


DISTRICT OF NIPISSING. 
TOWNSHIP OF MARQUIS. 


OTTAWA, ONTARIO, 
November 27th, 1889. 


S1r.—lI have the honour to submit the following report of the survey of the town- 
ship of Marquis in the district of Nipissing, according to instructions from your 
department dated June 11th, 1889, also the plans, field notes, and account of the same 
which I transmit herewith. 

I proceeded from here by Canadian Pacific Railway to Mattawa, thence by line of 
steamers to the head of Lake Temiscamingue, and thence by canoe up the Blanche 
River, to the eastern outline of the township of Marquis, from which outline I commenced 
the subdivision of the township; which is on the whole a very fair one, containing 
about forty-five per cent. of excellent farming land, of the remainder about one-half is 
of a poorer quality and the other half is unfit for cultivation. 

The country is generally undulating, some parts hilly and rocky while other parts 
are comparatively level. A. fine tract of land extends along the Blanche River and 
Crooked Creek, throughout concession five and across the western halves of concessions 
four and three. 

The Blanche River, a stream with an average width of about a chain and one-half, 
with a good strong current, crosses the north-east corner of the township, emptying out. 
of Round Lake, the southern portion of which is situated in this township. Crooked 
Creek winds a circuituous course through the township and has an average width of 
about seventy-five links, with a slow current, and empties into the Blanche River on lot 
number four in the fifth concession. There is a fine water-power on the latter stream, 
on lot one in the fifth concession ; also two on Crooked Oreek, one on lot five, concession 
five, and another on lot ten, concession three. 

The only lakes in the township are Round Lake, in the north-east corner of the 
township, before referred to, and a small one on the southern outline, on lots numbers 
one and two. 

The land is principally a clay soil, with a heavy growth of large poplar, spruce, 
tamarac, birch and balsam. A few scattered white pine and cedar are met with in the 
vicinity of the Blanche River, but not in sufficient quantity to be of any value except to 
settlers. The poplar is the largest I have ever seen. 

A brulé extends across the southern part of the township north-westerly, and a 
small patch on the north-west corner, as shown on the plans. These brulés are grown 
up with small pitch pines principally. 
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The geological formation is chiefly Huronian, but the gneissoid rocks are visible in 
many places. Some quartz veins were met with, but I found no traces of minerals. 

Large game such as moose and bear were apparently very plentiful, but there was 
a general absence of small game, excepting partridge which were very numerous. 

The weather was so very wet and unfavourable that I did not obtain as many 
astronomical observations as I desired. 


All of which is respectfully submitted. 


I have the honour to be, Sir, 
Your obedient.servant, 


E. J. RAINBOTH, 
The Honourable A. 8. Harpy. Provincial Land Surveyor. 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 34.) 
DISTRICT OF NIPISSING. 


TowNsHIP oF BryYcE. 
St. THOMAS, ONTARIO. 


October 29th, 1889. 


Str,—I have the honour to report that in obedience to your instructions, dated June 
llth, 1889. I have made a survey of the township of Bryce, in the district of Nipissing, 
into farm lots of three hundred and twenty acres each, and beg leave to submit the 
following report together with the plan and field notes of the same. Lyne! 

I left this city on the 2nd day of August, and proceeded to the work by way of North 
Bay to Mattawa by rail, thence by boat up the Ottawa River and through Lake Temis- 
camingue to its head. Having learned that there was no navigable stream leading from 
this point to the southern part of the township, I concluded to follow the Blanche River 
which I did by canoes to its forks. I then followed the south branch of said river 
westerly encountering great difficulties in navigating it on account of numerous long 
rapids and falls to about two miles west of the east limit of the township of Robillard, 
here I made a portage of about one mile south and entered a lake leading south to nearly 
the north limit of the township of Bryce, about one and one-half miles west from the 
east boundary, here I stored part of my provisions and proceeded to the south-east angle 
of the township, being the point where you directed me to commence my survey. This I 
reached on the morning of the 14th day of August. 

From this point I measured north along the east boundary of the township. Seventy- 
nine chains and sixty-two links to the post in your instructions described, planted to mark 
the front of the second concession. At this point I took an observation of the sun for 
latitude, azimuth, etc., the catculation for which you will find accompanying the field 
notes, and on that evening I observed Polaris at its greatest western elongation, and ran 
the front of the second concession west, astronomically as directed by you. 

All the concession lines in the township I ran west astronomically, making the lots 
forty chains wide by eighty chains long, excepting those in the first concession which on 
account of the east end of said concession being only seventy-nine chains and sixty-two 
links, and the west end eighty chains, the lots are proportionally less than eighty chains 
in depth. 

The south parts of lots numbers 7, 8, 9, 10, 11 and 12, in the first concession ; the 
northerly part of lots numbers 3, 4, 5, 6, 7, 8 and 9, in the fourth concession ; lots 
numbers 1, 2, 3, 4, 5, 6, and the south part of lots number 7, 8 and 9, in the fifth con- 
- cession ; and lots numbers 1, 2, 3, 4 and 5, in the sixth concession are a good clay loam of 


average depth and fertility. 
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Some scattered surface stones were met with but notin such quantities as to interfere 
materially with the process of cultivation. 

Lots numbers | to 6 inclusive, in the first concession, and the southerly part of lots 
numbers | to 6 inclusive, in the second concession are a level sandy loam, very shallow, 
underlaid by rock. 

The remainder of the township is rocky. About thirty per cent. of the area of the 
township is fit for cultivation, while a considerable percentage of the remainder would 
answer for grazing purposes. 

The whole of the township has been at different times burnt over and is now covered 
with scrub pine, poplar, birch, balsam and tamarac, with a few small cedar swamps. 
Lots numbers 9 to 12 both inclusive, in the second and third concessions have been burnt 
within the last few years. 

There is some white pine standing throughout the township but not of much com- 
mercial value. 

The surface is generally undulating, the rocky parts being very broken. 

A spring creek averaging about thirty links in width runs diagonally, flowing 
northerly from lot number 10 in the second concession and crosses the north boundary 
at lot number four. This creek has several tributaries. 

There are six small lakes in the township varying in area from about seven to fifty- 
three acres, in this way the township is fairly well watered. 

I found no settlers in the township. 

The variation of the needle was from 7° 30° to 8° 30‘ west. 

Game is plentiful and the lakes abound with fish of various kinds. 

The geological formation is granite, but no indications of economic minerals were 
met with. 


All of which is respectfully submitted. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) A. W. CAMPBELL, 


The Honourable A. 8. Harpy, Provincial Land Surveyor. 
Oommissioner of Crown Lands, 
Toronto. 


(Appendia No. 38.) 


DISTRICT OF NIPISSING. 
TOWNSHIP OF PACAUD. 


Essex CENTRE, ONTARIO. 
December 2nd, 1889. 


Sir,—Agreeable to your instructions, bearing date the llth day of June, 1889, I 
have completed the sub-division survey of the township of Pacaud, in the district of 
Nipissing, and have the honour to report thereon. 

Leaving Essex on the 2nd day of August, we proceeded by rail via the Canadian Pacific 
Railway to Mattawa, thence by steamer up the Ottawa River to the head of Lake 
Temiscamingue, where taking to canoes we proceeded up the Blanche River to the town- 
ship. 

: From an observation of the Pole star we established a Meridian at the south-west 
angle of lot number two in the first concession, From here we proceeded with the 
survey, running such lines and planting such posts as directed in the instructions 
The work was verified by repeated observations as we proceeded. 
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The township is finely watered by the Blanche River and its numerous tributaries. 
The river enters the township from the west, in the fifth concession, and flows south- 
easterly crossing the south boundary in lot number two. 

The greater portion of the township is admirably adapted for agricultural purposes. 
The south-west part embracing seventy-five per cent. of the township is comparatively 
level and is well adapted for cultivation. 

The soil is chiefly clay. The north-east part is more broken and rocky. The grand 
facilties offered must lead to its early settlement. But so far no settlers have invaded 
the township. 

The country has been burned over, I should judge about twenty years ago and all 
the valuable timber has been destroyed. The undergrowth is of balsams, spruce, pitch pine, 
tamarac, birch and poplar, and is very dense rendering the work of opening the lines one 
of great difficulty. 

No minerals of any commercial importance were encountered. The general char- 
acter of the rock is gneiss. 

The rivers and streams contain many fish of different varieties. 

The variation of the magnetic needle is very regular, being 8° 15’ west. 

Herewith are plans, field notes, etc. 


Respectfully submitting the above, 


I have the honor to be, Sir, 
Your obedient servant, 


JAMES L. LAIRD, 
The Honourable A. S. Harpy, | Provincial Land Surveyor. 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 36). 


DISTRICT OF NIPISSING. 
OUTLINES oF TOWNSHIPS. 


HALIBURTON, ONTARIO, 
December 10th, 1889. 


Stir, — I have the honour to submit the following report on the survey of outlines of 
‘townships at the head of Lake Temiscamingue in the district of Nipissing, surveyed under 
your instructions of date the 17th day of May, 1889. 

I proceeded to the townships shortly after the date of the instructions and went in 
by the south branch of Blanche River, commenced the survey at the south-east angle of 
township number twenty-five, and completed the same at the south-east angle of township 
number twenty-four, returning to Temiscamingue Lake by the main Blanche. 


The boundaries were run east and west and north and south astronomically in the 
following order: 


South boundary of township number twenty-five. 

Boundary between townships numbers twenty-five and twenty-eight. 
Boundary between townships numbers twenty-five and twenty-six. 
Boundary between townships numbers twenty-six and twenty-nine. 
Boundary between townships numbers twenty-eight and twenty-nine. 
West boundary of township number twenty-eight. 

South boundary of township number twenty-eight. 

West boundary of township number twenty-nine. 

Boundary between townships numbers thirty and thirty-one. 
Boundary between townships numbers twenty-nine and thirty. 
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Boundary between townships numbers twenty-seven and thirty. 
Boundary between townships numbers twenty-six and twenty-seven. 
Boundary between townships numbers twenty-four and twenty-seven. 
North boundary of township number twenty-seven. 

North boundary of township number thirty. 

North boundary of township number thirty-one. 

West boundary of township number thirty-one. 

South boundary of township number thirty-one, 

North boundary of township number twenty-four. 

East boundary of township number twenty-four. 


The details of the snrvey will be found in the field notes and on the plan. 

As will be seen by the plan, the greater part of the townships outlined has been: 
burnt—wmost of it about twenty years ago, and in places more recently. The whole area. 
is now growing up with poplar, birch, cherry, pitch pine, ete. 

The townships outlined probably contain about sixty-five per cent. of good land. 
The most clay land is to be found in townships numbers twenty-five and twenty-eight. 
The soil of the other townships is generally a sandy loam but will be easily worked and 
if properly farmed grow good crops. 

A. few white pines are to be found along the northern boundaries of townships. 
numbers twenty-four and twenty-seven and in places north of these townships, whilst to 
the south-west of township number thirty-one there isa large block of heavily timbered — 
land, a fair proportion of which is white pine. 

There is considerable poplar of large growth along the Blanche River, in township. 
number twenty-four. 

The townships are very well watered by small lakes and streams. 

The largest lake met with in the survey is on north boundary of township number 
twenty-seven forming with the Blanche River, a long stretch of navigable water. 

The lakes sbound with fish, Partridge, moose and beaver are quite common. The 
beaver has hitherto held undisputed sway in the small lakes and streams, of this, so to 
speak far away country, and although even yet he occasionally asserts his authority by 
flooding portions of the country, his days are numbered, a few years more and the 
trapper will have all but exterminated this valuable fur bearing animal. 

The geological formations met with are the Huronian and the Laurentian. I saw 
no trace of minerals. 

The Blanche River and its south branch are still good sized streams, where last 
srossed on the northern boundary of the survey. 

I am inclined to think that with the exception of a couple of townships to the west 
of number seventeen, the good land in the valley of the Blanche has been nearly all out- 
lined. There can be seen however from the northern boundary of township number 
‘hirty-one, a level reach of country extending to the north and north-west, a distance of 
twenty miles or more, which probably contains about the same percentage of good land 
as that outlined during the present year. 

I have included in the present survey all that is worth outlining to the south and 
west. 

The facilities for settlement of this large block of farming land are the same as in 
1886, and no settlement is likely to take place until a railway is put through to the 
head of Lake Temiscamingue. 

Accompanying this report are plan and field notes of survey, with account. 


I have the honour to be, Sir, 
Your obedient servant, 


(Signed) A. NIVEN, 
The Honorable A. 8S. Harpy, Provincial Land Surveyor, 
Commissioner of Crown Lands, 
Toronto. 
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(Appendix No. 37.) 
DISTRICT OF ALGOMA. 


TowNSHIP OF ORAIG. 
WINDSOR, ONTARIO, 


October 25th, 1889. 


Srr,—I have the honour to report that in compliance with instructions received 
from your Department, dated the 29th day of May, 1889, I have made a survey of the 
township of Craig, in the district of Algoma. 

Access was gained to said township by rail to Pogamasing station, on the Canadian 
Pacific Railway, thence by canoes down the Spanish river to the south-east angle of said 
township. 

I commenced by chaining (with a Chesterman Steel band) the west boundary of the. 
township of Moncrieff, planting posts at regular intervals of eighty chains ; then ran my 
concession lines due west, planting posts as per instructions. 

This township is well watered by the Spanish river and numerous small lakes, 
but it is extremely hilly and rocky. 

The soil consists of a coarse sand poorly adapted for growing grasa or grain of any 
kind. 

There isa small area of green timber in the sonth concession west of Spanish river, 
on lots numbers four, five, six, seven and eight, timbered with balsam, spruce, birch, and 
a few excellent white pine. 

There is also some good pine adjoining Spanish river, to the west for about one 
mile, but fire has recently run through this portion, and it is now being lumbered. 

The remaining portion of the township has no timber of any value, fire having run 
over the whole of it, and over portions of it very recently, leaving no timber of any 
description. Along the west boundary there is a thick growth of small birch poplar, ete. 

The rock is generally granite or gneiss with small veins of quartz. 

Outside of patented mining locations E and F,I found no minerals of commercial value 
The magnetic variation was quite uncertain, the variation shewn on plan being a mean 

The survey of river and lakes, were made with a micrometer and compass. 

Accompanying this report, you will find field notes, plans, etc. 

All of which is respectfully submitted. 


I have the honour to be, Sir, 
Your obedient servant, 


JOSEPH DeGURSE, 
The Honourable A. S. Harpy, Provincial Land Surveyor, 
Commissioner of Crown Lands, 
Toronto. 


(Appendix No. 38). 
DISTRICT OF THUNDER BAY. 


TOWNSHIP OF SCOBLE. 


Port ARTHUR, ONTARIO, 
December 21st, 1889, 


Srr,—I have the honour to report that in accordance with your instructions, I com- 
menced the survey of Scoble in the district of Thunder Bay, on the 3rd day of Octohe., 
1889, taking two simultaneous observations of Polaris, one at the south-east angle of the 
township of Gillies, and the other a mile further north on the eastern boundary of that. 
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township. I then ran the southern boundary of the township of Scoble, and also the 
line between the first and second concessions, until I struck the western boundary of 
the township of Blake, posting the lots on my return, leaving the overplus in lot number 
twelve. I then ran the side line between lots numbers six and seven, until I struck 
Oliver Lake, starting the third and fourth concessions east and west from it. This I was 
obliged to do, as the western boundary of the township of Blake was found to be some- 
what irregular and almost obliterated by fire. From the line between concessions 
numbers two and three I ran the side line between lots numbers ten and eleven, 
two miles north, starting the fourth and fifth concession east and west from it. The 
fifth concession line was sighted over mining. location R 261, and continued east to the 
township of Blake. The sixth concession line was started from the side line between 
lots numbers eight and nine, which was produced north from the line between con- 
-cessions number four and five to mining location R 221. Observations were 
taken on each concession line with the exception of the line between concessions 
numbers five and six where the distance run is comparatively short. Great care has 
been taken in collecting as much information as could be got of the dimensions 
‘of the mining locations contained within the township so as to make the plot 
as accurate as possible. The lakes were all carefully traversed by triangulation 
and all the bearings given in the field notes are astronomical. The magnetic varia- 
tion of the compass was found to be somewhat irregular in the lower parts of the town- 
ship, but it is more reliable in the northern part of the township. The township is toa 
‘very large extent burnt over, there are, however, a few small clumps of pine, mostly Norway, 
which owing to the close proximity of the mines, and the new railway, will be of value. 
There are also some clumps of spruce, tamarack, and cedar, which will be useful for tie and 
pile timber, which is becoming very scarce. The northern part of the township is mostly 
covered with a thick growth of poplar and birch and some spruce, which is very suitable 
for cord-wood for the mines or for the manufacture of paper. ; 

The soil is uniformily good and rich, being well suited for agricultural purposes. It 
is well sheltered from the cold winds that blow from Lake Superior by a high range of 
hills on the south, which extends from Mount McKay at Fort William westward. Con- 
-cessions numbers one to four inclusive, appear to be equally as desirable for farming pur- 
“poses as south Paipoonge and having been well burnt over will require but little clearing and 
in some cases none atall. As the means of access to this township were somewhat diffi- 
‘cult, [had a waggon road cut out from the township of Paipoonge to Pictured Lake, over 
which I had my supplies hauled. The geological formation, specimens of which accom- 
pany this report, is composed of the black silver bearing slates mostly, heavily covered 
with trap, which renders prospecting for silver somewhat difficult, but such veinsas may 
‘be found in this township, and particularly in concessions numbers five and six, are 
likely to amply repay the trouble in searching for them. 


I have the honour to be, Sir, 
Yeur obedient servant, 


HENRY Dr Q. SEWELIy 
Che Honourable A. 8S. Harpy, Provincial Land Surveyor 
Commissioner of Crown Lands, ~ 
Toronto. 


(Appendia No. 39.) 


ie a@) Eyed 


OF 
THE SUPERINTENDENT 


OF 


COLONIZATION ROADS. 


To the Honourable A. 8. Harpy, 
Commissioner of Crown Lands, 
Ontario. 


S1r,—I have the honour to lay before you the annual report of work done under the 
management of the Colonization Roads’ branch of the Crown Lands Department for the 
year 1889. 


There have been one hundred and thirty-eight miles of road constructed and four 
hundred and four miles repaired. Eighteen bridges were erected and seventeen repaired, 


The works are the following :— 
NORTH DIVISION. 


BATCHEWANING Roap. 


About three miles of the worst portions in the Goulais Bay settlement were repaired 
and made fairly passable. 


CockBuURN IsLAND Roaps. 


Repairs made over three and a half miles, being through concessions eight to twelve, 
and generally between lots 11 and 12, and lots 15 and 16. 


CoFFIN ADDITIONAL ROAD. 


The road was constructed northward two miles between lots 2 and 3, and through 
concessions 3 and 4, and with an unexpended balance from this and the Coffin 3rd Con. 
Road, the bridge at the west end of Ottertail Lake, which was in a dangerous state, was 
reconstructed at a cost of about one hundred and forty dollars, e 
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CorFrIN 3RD Con. Roan. 


A little over one mile built, costing approximately $300, and includes a bridge 
“erected over McLeod's creek on lot number ten. About $100 was spent between lots 10 
and 11 from the main road northward to let a number of settlers out, which they could 
‘not manage for want of bridges, and the opening of a swamp three-quarters of a mile in 
length. 

Coyne’s Roan. 


Continued from last year’s operations north to the fourth and fifth concession line of 
Galbraith, and thence eastward across lots four and five. The country was so rough and 
broken that only a mile and a quarter could be built for the grant, but the settlement 
which the road is designed to serve has been now reached. 


Dayton STATION ROAD. 


A road from Dayton Station on the Algoma Branch of the Canadian Pacific Rail” 
way, and constructed from about the centre of lot 3, concession 4, of Bright additional 
north half a mile, and thence north-westerly to the corners of lots 3 and 4, concession 5— 
a mile and a half of new road. Repairs of a mile were made upon the existing road 
northward to Day township boundary which meets the Thessalon and Bright road, thus 
giving a fair highway to the railway. 


Dean’s LAKE STATION Roan. 


This road was built from the railway, between sections 20 and 21 of the township of 
Thompson, northward between these and sections 16 and 17, as also of 8 and 9 to the 
Mississaga River, and thence north-westward along the margin of said river, intersecting 
with the Thessalon and Bright Road at Bateman’s, or Thompson P. O. 

Of the length built—two and a half miles—the first mile and a half is very 
thoroughly made, the balance being only fairly passable. , 


GALBRAITH Roap. 


A mile and a half of new road built from the Coffin Road, north between lots 2 and 
3 of Coffin, nearly half a mile, and thence east about one mile to Thessalon River, and 
boundary of Galbraith. 
A new bridge, ninety feet long, was also built over the river, having a span of 
seventy feet. . 
GouLals River BRIDGE. 


Highty-five dollars spent in removing a jam which endangered the structure. 


MANITOULIN ISLAND ROADS. 


The expenditure on the island was distributed over ten roads in repairing or con- 
struction, the result being seven and a half miles of repairs, and twelve and a quarter 
miles of new work. The roads were BrpweLL Brancu Roap, upon which the sum of 
about $220 was expended in ditching a mile and a quarter in the township of Bidwell ; 
the CampBeLL AND OARNARVON Roab, or construction of a mile and a quarter on the 
town line, between the townships indicated, through concessions 7 and 8, involving heavy 


ditching and crosswaying through a bad swamp, and costing altogether a little less 
than $500, 


The Clover VaLiEY Roan was ditched and graded half a mile, opposite lots 31 and 
32, of the sixth concession of the township of Assignack, for about $130. 


Lake Wo.setry Roap, the main and only Government road through the townships 
of Mills, Burpee, Robinson and Dawson, was extended eight miles and a half, beginning 
at lot 44, between the eleventh and twelfth concessions of Robinson ; thence angling 
through lot 45, and lots one to seven inclusive, of the seventh concession of Dawson, 
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passing to the south of Hog Lake. and again to the road allowance between concessions 
7 and 8; thence westward on the last named road allowance to lot 16; thence north 
twenty chains; thence west through lots 16 to 20 inclusive, in concession 8 ; thence 
north-westerly through concessions 9, 10,11, and to the west side of Meldrum Bay, 
between the eleventh and twelfth concessions. The cost of this, with half a mile of 
repairs of the same road in the township of Burpee, was about $980. 


On the ManrrowaninG AND MicHagt’s Bay Roap two sections were repaired, one 
being from Manitowaning Town Plot southward a mile and a half, and the second portion 
half a mile near the townline between Assignack and Tehkummah, known as Terry’s 
Hill, the outlay being $490. 


MANITOWANING AND GREEN Bay Roap was repaired and graded over a mile and 
three-quarters of its length at a cost of some $220. 


A road called Norra oF ScoTttanp Roap was produced half a mile between conces- 
sions 14 and 15 of Allan township, across lots 26 and 27 for $115 or thereabout, and on 
the SanpForD AND Carnarvon Roan a little over $100 was spent in cutting down a 
very steep hill, reducing its height nine feet, and raising the flat below it with the exca- 
vated material. In connection with the last named road $50 were allowed to assist in 
the renewal of a crossway on the fourth concession line of Sandfield, a condition being 
‘that the settlers would do an equal amount of work. This was fulfilled, resulting in one 
eile rods of ditching and grading in lieu of the crossway, making a more permanent 
road, 


About a mile of ditching, blasting and other necessary improvements were done on 
the SHeGuraANDAH AND Litrte Current Roap between the points which the name of the 
road indicates at an outlay of $265, and lastly there was spent the sum of about $320 
upon SiasH Roa, in the construction of two miles, beginning at the intersection of the 
eighth concession with concession A of Tehkummah, thence east to lot 5, thence north 
to unite with a road already opened. 


MissIssaGA Roap. 


Repairs to iron bridge over Mississaga River from the end of last year’s operations, that 
is to say, from the east boundary of Gladstone north to the second concession, thence 
west to the river, and thence up the stream to the bridge a length of one and three- 
quarter miles of excellent work. 


NEPIGON Roap. 


Of the portion of this road opened last year for winter purposes only, three and 
three-quarter miles were this year graded and made fairly well, the work dating from 
Nepigon Station of the Canadian Pacific Railway. 


RaBBit MountAIn AND Wuits Fish LAKE Roap. 


Twelve miles repaired between Beaver and Silver Mountain Mines, one mile of 
which, having last season been chopped out only, has been properly graded. 


Rainy River Roan. 


The construction was continued from the point of ending last year, section 1, range 
22, township 3, through sections 2, 3, 10, 9, and Wild Land Indian Reserve to Rainy 
River, and about two chains east of Hungry Hall Reserve, a length of seven miles, thus 
completing a winter road from Fort Francis to the mouth of the river, about seventy- 
seven miles long. 

A branch road was also opened trom Rainy River, beginning on line between sections 
2 and 3, township 4, range 25, thence north to section 26, thence angling north-westerly 
through sections 27, 28, 32, 33, to line between ranges 4 and 5, thence north between 
sections 4 and 5 two miles, thence again north-westerly through sections 16, 15, 23, 24, 


25, 26, 34 of range 24, township 3, and into township number 2, a length of over fifteen 
miles. 

The object of this branch which may called and known as Grassy River Roap is, 
as represented by correspondence, to enable-the settlers to reach Rat Portage by a shorter 
route, and avoiding many difficulties encountered in traversing Lake of the Woods in win- 
ter, and in addition to these advantages the road passes through a district adapted for 
settlement, and therefore desirable to open. 


Rat PortTaGE AND KEEWATIN ROAD AND BRIDGES. 


In consequence of the erection of adam by the Dominion Government across the 
west branch of the Winnipeg River and its subsequent partial destruction, a considerable 
amount of damage was done to the bridges built by this Department in 1886, and traffic 
between Rat Portage and Keewatin by this road entirely cut off. 

This season the three bridges have been raised and thoroughly overhauled, the work 
being, the inspector says, in some cases equal in cost to a renewal of the structures. 
With these repairs and the improvement of road through Tunnel Island, travel is 
again restored. 


Rat PorRTAGE AND Rainy River Roap. 


This work was commenced at the east end of Rat Portage, and extends in a south- 
easterly course towards Rainy River about four miles, and on the line of which a pile 
bridge two hundred and twenty feet long was erected. | 

A winter road a mile and a half long was cut out from the main line, and about a 
mile and a quarter from the village, to Matheson’s Bay, with the object of allowing 
access to the first named road from the lake in winter, for the mail-carriers and other 
purposes. 


Rock Laker BripGe. 


A bridge on the Thessalon Road, lot 10, concession 1, Coffin township, which being 
too low was in danger from spring floods of destruction. It was raised four feet through- 
out, involving addditional bents and extra covering, its length being now one hundred 
and eighty-eight feet. 


SPANISH RiveR Roan. 


A road begun in the centre of section 27 of the township of Victoria, thence east two 
and a half miles through Victoria, and a mile and a quarter into Salter, thence south 
two miles to Spanish River, and thence up the river three miles connecting with a road 
leading to La Cloche, eight and three-quarter miles, chopped out thirty feet wide as a 
winter road, and requiring to be graded before it can be used for general travel. 


St. JosEPH IstAND Roaps. 


There has been constructed, first, two miles beginning at U and concession | line, 
from side line between lots 5 and 6 south-westerly five-eighths of a mile to about middle 
of front of lot 3, thence north-westerly through lot 3, concession U, to the north-west 
angle of the last named lot, thence continuing and passing through lots 2 and 1 to S 
and T concession line, and thence south-westerly to the east angle of lot 50, concession 
1, to connect with a road before opened. The second work was half a mile opened on 
the O and P line, across lots 19 and 20, altogether two miles and a half of new and 
well constructed road. 


THESSALON STATION ROAD. 


Nearly a mile of road built from the Thessalon Road to the railway station, and 
between lots 11 and 13. It is the only way by which the station is reached. 
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VANKOUGHNET Roap. 


A new work begun at the termination of a road leading northward from Sault 
Ste. Marie through the township of Tarentorus, and being the north-east angle of the 
north-east quarter of section 9 of said township, thence north-easterly through the 
township to the south boundary of Aweres, and thence northward, passing within half a 
mile of the west shore of Trout Lake, in the last named township. 

Length constructed, two and three-quarter miles. 


Aumic RoapD. 


Repairs of the existing road, and the opening of a portion which was but a rough 
trail or lumber road, and begun on lot 24, concession 9, township of Croft, and continued 
from thence, through concessions 8, 7, 6 and 5, to the Ahmic Lake bridge on lot number 
15—built in 1887—four and a-half miles, chopped out thirty feet wide and fairly grubbed 
and leveled. 


ALSACE RoapD. 


A continuation westward from lot 9, between concessions 10 and 11 of Gurd, to the 
Commanda Lake road on lot number 2. The length is a mile and three-quarters, which, 
the land being very heavily timbered, is only as yet, roughly opened. 


BRACEBRIDGE Roap., 


This road which is practically on the town line between Macaulay and Draper, is 
now very well opened. 

Two and a-half miles were new work from the end of last year’s operations eastward 
to connect with South Macaulay road; the balance, one and a-half mile, being repairs 
of a heavy nature, and necessary to make the entire length good and travelable, which 
the inspector says it now is. 


Bripce Repairs, Muskoka anp P. 8S. Districts. 


Four bridges repaired at a cost of $390.39, and being, (1) that on the Maganetawan 
road, on lot 15 between concessions 4 and 5, which fire had destroyed.— Oost, $58.12. 
2. Musquosh bridge, at Bala, which on account of its age and general condition requires 
annual attention, and should be renewed this coming season ; expenditure, $140.64. 3. 
A floating bridge constructed with timber of Draper bridge, which latter being dangerous 
to cross was taken down. This floating structure costing, $66.24, is of course a temporary 
arrangement. The fourth work is the renewal of a bridge at Beggsboro’ on the Doe Lake 
road at a cost of $125.39. 


BRUNEL Brancu ROAD. 


The portage road between Lake of Bays and Peninsula Lake, and described in last 
year’s report. This further expenditure for grading and ballasting makes it one of the 
best roads in the country. 


, BurKk’s Fatzts Roan. 


A continuation from the work of 1887, eastward through lots 27 to 30 inclusive, 
thence south-easterly, angling through lots 31 and 32 to town line between Armour and 
Proudfoot, thence east through lots 1 and 2, between concessions 6 and 7 of the latter 
town hip, and.thence again south-easterly through lots 2 to 6 in the sixth concession, 
near y three and three-quarter miles of construction, and opens a way to Burk’s Falls for 
a considerable number of settlers. 


CARDWELL Roap. 


Two and a-half miles of repairs over two sections, one being between Rosseau, and 
‘the work of the previous year, and a second from about four miles east of Rosseau to 
Jot number 20, between concessions 6 and 7 of Cardwell. 


CoMMANDA OCOREEK BRIDGE. 


Is over Commanda creek, between concessions 12 and 13 Pringle, and opposite lot 
33. It is°comprised of a fifty-one and a twenty feet span, on abutments thirteen feet 
high, and has a total length with the approaches of about two hundred feet. 


EacGLeE Lake Roap. 


Including some substantial repairs of the long ‘“ Narrows” bridge, the road was 
improved for seven and a-hailf miles from the Rosseau and Nipissing road eastward. 
This is a, main road to the railway station at South River. 


East River BRIDGE. 


The renewal of this structure which is now in progress, is estimated to cost about 
$1,000, of which amount, $600 are already paid on account. It is on the main and only 
road between Huntsville and Hoodstown, and in so dangerous a condition that traffic 
was practically stopped. 


HuMPHREY 4TH, ConcEssion Roap. 


A new’ short road through the peninsula between lakes Joseph and Rosseau, and 
made as a cheap but useful work through lots 12 to 20, of the 4th concession of 
Humphrey. | 


KEARNEY No. 2 Roap. 


Two and three quarter miles of repairs between lot 34 Perry, and lot 5 Bethune, and 
the road extended eastward one and a-quarter mile to lot number 20, between the town- 
ships of Bethune and Proudfoot. 


Lone Porntr Roap. 


Repaired from end of last year’s work to Walker’s Point, on Muskoka Lake, four 
miles in the township of Wood. 


MAcAULAY ROAD. 


Four and a-half miles improved from within about half a mile of Baysville towards 
Bracebridge. 


Mapue IstAnD BRIDGE. 


A structure one hundred and thirty-seven feet long, with a main span of sixty-one 
feet, built over the north channel of the Maganetawan River, on the Northern road. 


McDovuGaAuu Roan. 


Five miles fairly well repaired. The road for want of attention was very much 
overgrown, and bad generally. 


McDovuGatt anpD McKeuuar T. L. Roan. 


This road commences about half a mile south of the Northern Road, and runs 
through lots 1 and 2 concession 12, and through lot number 2 in concessions 9, 10, 11, 
joining Junction No, 2 Road, on lot 2, concession 9, ail in the township of McDougall. 

Its length of three and a-quarter miles is sufficiently opened for fair loads, and will 
be of great advantage to those residing in the southerly portions of McKellar. 
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MIppLE RIVER BRIDGE. 


A bridge one hundred and eight feet long on Junction No. 1 Road, over Middle 
River, on lot 17, concession 14, McKellar, which was very much out of repair, and too low. 
The Department repaircd the bridge, and the municipality formed the approaches. 


Miuus Roap. 


Repaired from its junction with Golden Valley Road, in the tenth concession of 
Mills, northward about three miles. 
The grant was insufficient to repair to Loring, as intended. 


MISSIONARY Roap. 


Five and a-half miles repaired through the township of Spence, from the Rosseau 
and Nipissing Road eastward, the road being practically on the road allowance between 
concessions 4 and 5 of this and Ryerson townships. 


MonigeITH AND Perry Roap. 


Repairs through the township of Monteith, from Seguin Falls eastward, altogether 
about six miles, the expenditure including a new bridge built over a branch creek which 
empties into the Seguin River, and which has a twenty-five feet clear span. This is the 
main east and west road between Parry Sound and Emsdale on the railway. 


Muskoka Roap. 


A continuation northward from concession 6 to concession 11, and between lots 20 
and 21, of the township of Machar, a little under two and three-quarter miles constructed 
through a heavily wooded district. A trail was also opened from the end of the work 
to the allowance for road between concessions 12 and 13, the New Jerusalem road, which, 
when graded, will make an important highway. 


NortH CARDWELL ROAD. 


The portion built this year, the inspector says, is through a very rough section, and 
the original allowances for roads could not be followed. The work was begun at lot 22, 
concession 13, of Uardwell, angling from thence through lots 21, 20 and 19 in the same 
concession, and through lot 18 in the 14th concessiou—a mile and a-half. 


NorTHERN Roap. 


Repaired between Commanda and the Golden Valley Road two miles, and secondly, 
between McKellar and Dunchurch, nine and a-half miles. 


NortH-WeEst RoabD. 


Two miles of repairs, from end of last year’s operations northward to lot 34, conces- 
sion 12, McDougall. / 
Oxa Roan. 


About seven miles constructed this season, the road now reaching from Bala to the 
mills of the Muskoka Mili and Lumber Company. 

The work was commenced: at lot 6, concession 6, Gibson, thence northward and 
westward, about Black Lake to Black River, on lot 21, concession 5, and thence following 
the margin of the river to the mills. 


ORANGE VALLEY Roap. 


Repaired in the township of McKellar, from lot 6, concession 7, westward two and 
a-quarter miles. A bridge one hundred and twenty feet long was also built over Seguin 
River on the line of this road. 
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Orrer LAKE Roap. 


The chief work in this instrnce was the construction of two bridges over Boyne 
Creek and Otter Lake narrows. ) 

One and a-half miles of the road was also repaired from the Parry Souud Road 
southerly in the township of Foley, as in its then condition, it was well nigh impassable. 


Parry Sounp Roap. 


Two bridges have this year been renewed, and a deviation made nearly half a mile 
long through lots 133, 134, 135, concession B, for the purpose of reaching a better and 
cheaper river crossing, and the avoidance of a very steep hill. 


Three miles of very permanent repairs were also made between Rosseau and 
Ullswater, which is a very hilly section. 


Powassan Roan. 


A road between the 12th and 13th concessions of Himsworth, and constructed 
this year across lots 8 to 15 inclusive, over two miles of heavy work. A deviation 
was made on lot 14 into the 12th concession. 


Rainy LAke Roan. 


The principal work was a bridge, one hundred feet long, built over the outlet of Rainy 
Lake. In addition, three-quarters of a mile which had previously been roughly opened, 
between the bridge and Sprucedale, was repaired. 


RossEAuU FALLS ROAD. 


A short road from the Parry Sound road to Rosseau Falls post-office and the mills. 
The present expenditure was used chiefly in making a deviation through lot 32, conces- 
sion 2, of Cardwell. ) 


Rypr Roap. 


This road was chopped out and roughly opened in;the year 1887, at a cost of about 
$160 per mile, but was only travelable in winter. This season three and a-half of the 
five miles have been properly opened, reaching to the 8th concession of Dalton. 

Over Black River on the line of the road a substantial bridge was, at the time of the 
inspector’s last examination, under construction, built by the counties of Victoria and 
Ontario, as promised when the grant for the road was given. 

Another sum of about $500 is required to fully complete the work. 


Rypet Centre Roap. 


Repairs from the 4th concession northward two and a-half miles, the road being on 
the road allowance between lots 5 and 6 of the township of Ryde. 


RyeERson CENTRE ROAD. 


About one and a-quarter mile of work, one-half of which was new. 
The road is between Burk’s Falls and the Maganetawan road, and has been described 
in earlier reports. It is now fully opened and is a valuable work. 


South ArmouR Roap. 


The raising of a flooded 4at of the Maganetawan River across lots 8 and 9, concession 
3, Armour. 

Twenty-eight rods were raised four feet, and twenty-two rods about fifteen inches. 

The Beldon Lumber Company, it is said, will complete the work at their own cost. 
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SoutH River Roap. 


A new and important work, connecting Eagle Lake and Distress River roads, in the 
township of Joly. 

It begins between lots 3 and 4, concession 11, and from thence northerly through 
lot 4 in concessions 11 and 12, and through lot 5 in the 13th concession to the road 
allowance between lots 5 and 6, near the blind line between concessions 13 and 14, 


uniting with the Eagle Lake road leading to Sundridge. Two and three-quarter miles 
fairly well made and already in use for general traffic. 


STEPHENSON Town LINE BRIDGE. 


The original structure was built in 1875 at a cost of about $2,200, and is now 
renewed from the low water line. It is composed of a one hundred feet clear span and 


two of forty feet each, its total length being two hundred and six feet. It is over the 
Muskoka River on the town line between Stephenson and Macauly, and is much used. 


SToNy CREEK BRIDGE. 


A bridge over the said creek between concessions 12 and 13, lot 5, township of 
Armour, with main opening of thirty-eight feet, and eight feet high. 


Strone 30 Srpe Line Roap. 


e"~gIn opening this road a quantity of crosswaying was required, the ground being low 
and swampy. 

It is chopped out forty feet wide and opened two and a-half miles, and is an 
important connecting line in the township, as before its completion the ice of Stony Lake 
. was the only way of exit for teams, and that of course only in winter. 


Trout LAKE JUNCTION ROAD. 


A road opened from Nipissing Junction of the Canadian Pacific Railway, between 
lots 22 and 23, concession 14, Ferris, northward towards Trout Lake—one and one- 
eighth mile. The country is of a very broken and rough description. 


WESTPHALIA ROAD. 


A continuation from last year’s work to lot number 20 of Gurd, and as before, 
practically on the road allowance between the 2nd and 3rd concessions. The length made 
this year is two miles of excessively heavy work. 


EAST DIVISION. 
ADDINGTON ROAD. 


Repairs commenced at Kaladar Station on the Oanadian Pacific Railway and 
continued north to “ Flinton turn,” about six miles. | 

This portion of the road is hilly and difficult to maintain, but is at present in a good 
general condition. 


ALICE AND PETEWAWA RoaD. 


A work from lot number 9, westward to lot number 4 on the town line, between 
Alice and Petewawa, a mile and a-quarter in length. . 

The land being low about half a mile of crosswaying was required, and of course 
expensive. This road is a benefit to a number of German settlers. 
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ALICE 3RD CONCESSION ROAD. 


This is repairs between the 2nd and 3rd concessions of Alice, across lots 12 to 20— 
two and a-half miles. Nearly one mile was over a low beaver meadow, which was cross- 
wayed. 


ALICE AND WILBERFORCE Roap. 
Work begun at lot 28, concession 5, Wilberforce, and between the said township and 


that of Alice, the improvements extending westward three-quarters of a mile. 
It had been chopped out previously by the settlers, but unformed. 


ANSTRUTHER RoapD. 


About thirteen miles repaired, from the village of Apsley northward. 
A bridge eighty feet long was built over Eel Creek to replace one burnt last year. 


ANTOINE RoapD. 


A portion of road one and three-quarters mile long, which settlers had chopped out, 
but not graded, or in any way made passable before the present expenditure. It is from 


the bridge at east end of Golden Lake to the Eganville and Killaloe Road, and thence 


westward on or near the 8th and 9th concession line of South Algona. 


Beitus RaApip’s Roan. 


A road commenced last year and then described. The $200 expended this season 
completed the untinished nearly three-quarters of a mile, and repaired the two miles con- 
structed previously. 


BoBcAYGEON Roab. 


i 


Repaired from lot 14, Minden, to lot 31, Stanhope, and between Kinmount and Union 
Creek, altogether eleven and a-half miles. 

Over Union Creek, which is about seven miles south of Kinmount, the bridge was 
thoroughly overhauled and repaired. The structnre is about ninety feet long and nine 
feet high. 


BLAIRHAMPTON Roap. 
The repairs made this season of four miles is over the south end of the same road 


mentioned in last year’s report, and is from lot 12,concession 4, of Minden, northeasterly 
to lot 18, concession 9. 


_ Buckworn Roan. 
One and a-half mile of repairs on the north side of Scott’s mills. 
BuRLEIGH Roap. 
Upon the south end of this road, that is to say, from Burleigh bridge southward, 
about three miles were repaired at a cost of $350, of which sum the county of Peter- 


borough gave $175. Through the township of Burleigh about twenty miles were gone 
over,,and more or less repaired at a cost of; $300. Two stages run daily over this route. 


CALABOGIE BrIDGE. 


The payment this year of $1,000 represents a balance on account of the above work 
which is more fully referred to in last year’s report. 


‘ 
emg Pett 2 
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CALLENDER ROAD. 


This might as properly be called Mattawa and Callender Road, as it lies between 
these two points. 


For the appropriation, nine miles of the portion before constructed from Callendar 
station, C. P. Railway, were repaired, and halfa mile opened eastward toward Mattawa. 


CALLENDER AND Nortu Bay Roap. 


Construction continued on the road allowance between lots 5 and 6, to that 
between the eleventh and twelfth concessions of Bonfield, thence westerly on the last 
named allowance to the line between lots 2 and 3, one and a half mile. 


CaLvIN Roap. * 


Beginning at the south end of the fifth concession, and between lots 10 and 11 of 
Calvin the road is improved, northward between the lots mentioned to the seventh con- 
cession and south limit of the railway, thence westward following the said limit to 
McKay’s Mill on lot 13, concession 8, a length of two and a half miles. 


CAMERON ROAD. 


About eleven miles of the portion between Moore’s Falls and the Bobcaygeon road, 
and five miles from the Village of Norland, southward, were repaired. Repairs to the 
bridge at Moore’s Falls were also made, the latter costing about $200. 


Cuanpos Roap. 


A road running east from Apsley and repaired from lot 31, concession | Anstruther, 
to lot 10, concession 3, Chandos, about three miles. 


COMBERMERE BRIDGE. 


The bridge over Madawaska River at Combermere Village, and now in a dangerous 
condition requiring a new superstructure. 
The work is delayed for want of ice, but will be finished, it is expected, before s pring 


CoppER CuirFr Roap. 


A road into mines, roughly opened by the inhabitants, and now improved over three 
miles of its length, from lot 7, concession 3, McKim, westerly. 


DALTON 25 anp 26 Sipe Line Roan. 


Cut out for about one mile through concession 9 and part of concession 10. The 
bridge over Black River which is one hundred and sixty-five feet long was well repaired 
and raised two feet. 


Doveias anpd ScotcH BusH Roap. 
The chief work in this instance is a bridge built over Ritchie’s Creek near Douglas. 


It is fifty feet long with main span of twenty-four feet, and constructed almost entirely 
of cedar. Abouta quarter of a mile was graded as approaches on each side of the bridge. 


EGANVILLE AND CoBDEN Roap. 


About three miles of repairs, beginning about two miles east of Eganville, and ex. 
tending eastward towards Cobden. 
Eight large culverts were built and a considerable amount of blasting was done, 
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EGANVILLE AND Foy Roap. 


Eight miles of repairs from the Opeongo road towards Eganville. It is the main 
road and stage route through that district. 


EGANVILLE AND KILLALOE RoAp. 


A very steep hill on this road was reduced, and the road improved from lot 28 to 
lot 32, both inclusive. It is the road allowance between concessions 8 and 9 of South 


Algona. 
FRASER AND ALICE RoapD. 


One mile of heavy work from lot 16, concession 9 Alice westward. 


Frontenac Roap. 


This work consisted in raising half a mile of the road through concessions 10 and 11 
of the township of Portland, which was flooded anually through the damming of the 
river by the Napanee River Company. The cost, with the repairing of three miles in 
addition, was, according to the cash abstract statement cf the aforesaid township, $1,053.35 
so that the government grant of $500 is about one-half the total expenditure, and is 
in accordance with the agreement made with the Municipality. 


GELERT STATION ROAD. 


Four and three-quarter miles of repairs between Minden Village and Gelert or Min- 
den station on the railway. 
GiLmMouR StTaTion Roap. 


From Gilmour station, Canada Central Railway (lot 12, con. 8, Tudor), this road 
extends eastward along and near the north margin of Wadsworth’s Lake, intersecting 
Tudor road. The entire length is four and a half miles, which was more or less repaired 
throughout and made fairly passsable. 


GoLDEN AND Rounp LAKE Roap. 


About one mile of road repair from the bridge at the west end of Golden Lake 


westward. 
GuLL Lake Roap. 


Repairs of two miles in the township of Harvey, from lot 29 concession 5 to lot 31 


concession 4. 
HaGarty 4 And 5 ConcEssion Roap. 


This may be called new work as four deviations were made, and the balance was 
almost entirely overgrown with underbrush. The length was two miles from lot 22 to 
lot 30 on the concession line indicated. 


HastTines Roap. 


Repairs over eleven miles between Rathbun station and L’Amable. 
The approaches to McKenzie’s Lake bridge were properly repaired with two other 
bridges on the same road. 
Harvey Roap. 


About five miles of substantial repairs between Buckhorn and Sandy Lake. 

The county of Peterborough and township of Harvey gave each $200 on account of 
this work. 

Again the township of Harvey granted $100 which with an equal amount from the 
Government was expended, about one half upon the sixteenth concession line of Harvey, 
from lot A. north, to lot 5, and balance upon the south portion of Harvey road near 
Sandy Lake. 


ee ee ee 
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HerscuHet Roan. 


This road is on or about the line between concessions 10 and 11 of Herschel, and is 
opened this season two miles westward to a point about four miles west of Hastings. It 
leads into lands reported as suitable for settlement and into which several have already 
made their way. 

HERSCHEL AND Farapay T. L. Roap. 


From the town line between the townships suggested by this road, two and a half 
miles were well repaired in a westerly direction to Deer Lake. 


HINCHINBROOKE ROAD. 


Two miles of repairs over work done within the past two years, this season’s opera- 
tions dating from lot 11, concession 9 of Hinchinbrooke northward. 
The road-bed was in many places low and in others very rough. 


Hype’s Cuute BripnaGs. 


For want of ice the construction of this bridge has been delayed, but it will in all 
probability be completed during the present winter. It is over the Madawaska River, in 
the township of Griffith, and will replace one built about seventeen years ago. 


InpDIAN RIvER BRIDGE. 


, Repairs consisting of a new truss over main opening, and partial renewal of other 
portions. It is over Indian River between lots 21 and 22, in the eighth concession of 
3 the township of Alice. 
yi 

. Lake Townsuip Roap. 


; Four miles constructed this season, and now reaching to lots number thirteen of the 
township of Lake, on the line of the location known as Gibson’s survey. The county of 
Hastings contributed $250 of the expenditure. 


L?AMABLE Du Fonp BRIDGE. 


An expenditure of $63.75 for glancing booms found to be required for the protection 
of this bridge, which was built by the Department last year on the Mattawa and 
; L’Amble Du Fond Road. 


_ Lavant Roap. 


New work begun on the road allowance between concessions 3 and 4, and between 
lots 10 and 11, of the township of Darling and continued on the last mentioned line 
two miles to the end of the second concession. The first mile is fully completed, the 
second is yet to be graded in order to make it of full value as a road. 


| Laxton Roap. 


Is between the fourth and fifth concessions of Laxton and across lots one to seven, 
two miles of repairs. 
LoNSDALE AND BRIDGEWATER RoapD. 


Three miles are this year added to the length of this highway. The work was 
between lots 24 and 25 of Hungerford, through concessions 3, 4 and 5, mostly uncleared land. 
The County of Hastings gave $300 of the expenditure. 


H Mackay’s STATION AND PETEWAWa Roan. 


\ Two miles of road in the township of Head, made southerly from the bridge over 
MacKay’s creek, built last season by this Department. Two miles of the same road ° 
were opened last year. 


5 (C.L.) 
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Matrawa Roan. 


Repairs of this road were commenced at the boundary between the townships of 
Clare and Cameron, and continued from thence westward in the latter township about 
ten miles, including the re-building of eight small bridges coe through age, were unfit 
to travel over. 


Marrawa BRIDGE. 


This bridge was renewed throughout, excepting portions of some of the cribs where 
the timber being perfectly sound was allowed to remain. 

The original structure buiit in the year 1877 and raised and repaired in 1884, was 
696 feet long and its width sixteen feet. 

Its length has now been reduced to about 600 feet by filling in permanently one 
hundred feet with stone, but it was found necessary to increase its width to twenty feet 
so that teams and pedestrians might pass over without serious danger which before was 
experienced. The grant of $3,000 made by the Legislature towards rebuilding, was esti- 
mated to be about one-half the amount required for its completion, the expectation then 
being that any unfinished portion might, with safety, remain for another year. 

It was discovered, however, as the work progressed, that with the new portions 
raised and widened it would cost a eonsiderable sum to make the balance available for 
even temporary use, and the money thus spent would be largely wasted. 

Upon these representations your consent was given for its completion which has 
been effected for less than the estimated cost by nearly one thousand dollars. 


MatTrawA AND CALLENDER ROAD. 


A continuation of repairs made from last year’s operations. The road is in the town- 
ships of Papineau and Calvin, the improvements being over three miles in the former 
and two miles in the latter township, and which was chopped out in the year 1886. 

} 
MatrawA AND TEMISCAMINGUE Roap. 


This road was roughly. opened from the foot of Lake Temiscamingue, towards the 
Village cf Mattawa by settlers and others interested in its construction. 

This season about seventeen miles were gone over and further improved as a winter 
road. Work was commenced at the easterly end of lot number 35, concession 6 town- 
ship of Mattawa and continued northward towards thelake. Jock’s creek was also bridged. 


MissIssipP1 Roap 


Twenty-nine miles of repairs, twelve of which were made from the town line between 
Mayo and Ashby eastward, and seventeen from Playfairs' corners westward. 


Monck Roap. 


The repairs were over three different sections, amounting to seventeen and a half 
miles altogether. One portion was in the township of Galway, seven miles; a second 
was eight miles, beginning at the town line between Faraday and Cardiff, and from’ 
thence eastward almost to the Hastings Road ; and a third portion from half a mile west 
of Norland, westward two and a half miles. 

A bridge over Crego’s Creek on the above road, about two miles west from Kinmount, 
was renewed at a cost of $316. 

The municipality made a grant of $230 to complete the approaches, which, it is 
understood, was spent by the overseer employed by the Department for the bridge. 


MonmoutH Roap. 


Fourteen miles repaired eastward from a point about five miles east of Haliburton. 
Thirty-three culverts were renewed. 
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Mountain GRovE Station Roan. 


This road is described as follows :—Commencing at Mountain Grove Station of the 
Canadian Pacific Railway, on lot 14, concession 2, of Olden; thence south-easterly 
crossing lots 13, 12, 11, concession 3, and connecting with the Parham and Arden road. 
It is a low, expensive piece of work, and required a quantity of crosswaying timber, 
which was supplied by the municipality at a cost understood to be nearly as much as the 
Departmental expenditure, $403.37. 


Mvup Lake Narrows Bripas. 


Built to replace that erected in 1886, and is on the line of the Hyde’s Chute and 
Sanson road, in the township of Matawatchan, the main and only road from east to west 
in that section of country. 

The structure is comprised of three main spans of fifty feet in the clear each, and 
with the approaches is two hundred and forty feet long. The county of Victoria gave 
one-half the cost, 


Muskrat Lake Roan. 
The road allowance between the first and second concessions of the township of 


Westmeath, and improved between lots 23 and 27, two miles, which had been roughly 
chopped out before. 


NortH Bay anp TemiscaMINcuE Roap. 
Repairs of a necessarily light character were made over sixteen miles, and are of 


great advantage to settlers who are filling the country rapidly. Several are occupying 
land twenty miles from North Bay. 


NortH SHorRE Roan. 


This work was the reduction in length of a bridge 108 feet long over a creek near 
Grass Lake, in the vicinity of Haliburton. The approaches were filled in permanently, 
leaving an opening of fifty feet, over which a bridge was constructed. 


NosBonsinc Roap. 


A road between South-East Bay, Lake Nipissing and Lake Nosbonsing. 

One mile was opened this season from the east side of lot 24, concession 4 Ferris 
easterly through lot 23 and ending on lot 22, There is yet a length of three or four 
miles to be constructed before the settlement which it will serve is fully reached. 


OpEonGco Roap. 


From Vanbrugh eastward two and a half miles were repaired. 


OsckoLaA AND District Line Roap. 


A mile and a quarter of road made passable for vehicles between the fourth and 
fifth concessions of the township of Bromley from Kganville and Osceola road northward. 


PEMBROKE AND Marrawa Roap. 


A bridge one hundred féet long was built over Aumond creek, the former one having 
been destroyed by fire. A new site was chosen and a diversion of the road made as a 
general improvement. 


PERRAULT SETTLEMENT Roap. 
Completion of repairs to the Opeonga road from the termination of last year’s oper- 


ations, two and a half miles. A bridge one hundred and ten feet long was built over 
Constant creek on lot 9, concession 6 of Grattan. 
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Peterson ROAD. 


Two and a half miles were well repaired between Bobcaygeon road and Bushkong 
bridge and four miles east and west of Papineau creek. The bridge which is three 
hundred feet long was rebuilt and an excellent job reported. It is at Papineau creek 
«¢ Forks.” 

Prrewawa 15 anp 16 Srp Line Roap. 


One and a quarter miles constructed through the fifth and sixth concessions of Pete- 
wawa on the side line indicated, and which, being low and marshy, required brushing and 
ditching. 

PowassaN AND CALLENDER Roan. 


The portion built this year is practically on the line between lots ten and eleven 
from that between the seventh and eighth concessions of Bonfield, southward to the 
second concession three and a l.alf miles, the first mile of which had before been chopped 
out as a winter road. . 


RaGuan Roan. 


A continuation from the work of last year and now reaching the Carlow road on 
lot number four in the fourth concession of Raglan. Length made this season one and a 
half mile. 


Reip Roan. 


J The sum of $200 was given to supplement grants of $100 from the Oounty of Peter- 
borough and $50 from the township of Galway, and was spent in opening and improving 
the road from lot.3 to lot 8 in the 16th concession of Galway, a mile and a half. 


Scott Roap. 


Seven and a half miles of repairs, four of which were between Apsley and Coe Hill 
and three and a half in the township of Wollaston, namely, from lot 23, concession 10 
to lot 32 concession 12. 


SinrveR LAKE Roap. 


A new work in the township of South Algona, between lots 29 and 30 in the sixth 
and seventh concessions, one mile in length. 
In the eighth concession a steep hill was reduced and made available for public use. 


SnaKE RIvEeR BRIDGE, 


A bridge on the Stafford and Willberforce road, which was entirely reconstructed. 
The structure with the heavy earth approaches is three hundred feet long and required 
more than the grant to complete the work. 


SoutH Harvey RoapD. 


Upon a memorial from the township of Harvey, two grnnts of $50 each were allowed 
to supplement equal sums voted by the council and spent on 1. South Harvey road be- 
tween Sandy Lake bridge and Buckhorn; and 2. on the sixteenth line of Harvey between 
lot A. and lot 5, some five miles altogether. 


SturGEoN Fauzts Roan, 


This road is between the first and second concessions of Springer township, extend- 
ing this season west from lot number eight two miles. 
The work was excessively heavy, the ground being low and wet. 
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SupBuRY Roap. 


A new road six and a half miles long and reaching settlers in the township of 
Rayside. 

It was commenced near the village of Sudbury and constructed through a .ough sec- 
tion on the west side of the Canadian Pacific Railway, where at the distance of three and 
a half miles it crosses the track, leaving the township of McKim, passing through an 
angle of the township of Snider and into Rayside. . 

The route is reported to be well selected and a very good and useful road for settlers 
and miners. 

SYDENHAM AND Beprorp Roap. 


Repaired from three miles north of Sydenham northward five and one half miles. 

An additional sum ($160) was allowed in order to complete repairs to Dessert 
lake, a further length of one and a half mile, and for repairing the bridge at the outlet 
of Otter Lake, all of which was accomplished. 


WeEsTMEATH 9 Con. Roan. 


The completion of grading three miles referred to in last year’s report. The road is 
now properly open for traffic. 
WIDDIFIELD Roan. 


Two miles of heavy work through the second and third concessions and between lots 
twenty and twenty-one of Widdifield. 

A destructive fire last year so injured the part opened that a considerable portion of 
the money was required and spent in restoring it to usefulness. 


WIDDIFIELD AND PHELPS ROAD. 


Two and a quarter miles constructed between concessions A. and B., from lot six- 
teen eastward, all in the township of Widdifield. 


WILBERFORCE ROAD. 


_. The raising and grading three quarters of a mile on the town line between Wilber- 
force and Stafford from concession 23 of the first named township northward. 


WHITEFISH LAKE Roap. 


One portion of work was begun at lot 21 and continued to lot 3 in Cavendish. A 
second portion is new work from lot 16 to lot 19 in the fourteenth concession with some 
useful repairs on the same concession line from lot 22 to the boundary. Repairs were 
also made from lot 23 of Galway to the boundary line of Cavendish, altogether about 
three miles of improvements and nearly a mile of road opened. 


WYLiE Station Roap. 


This last work is on the town line between Buchanan and Rolph, from the Pem- 
broke and Mattawa Road northward. Three quarters of a mile of a new road cut out 
forty feet wide and graded about twenty feet wide. It was low land requiring heavy 
brushing and ditching and therefore very expensive work. 
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SUMMARY OF EXPENDITURE ON COLONIZATION ROADS AND BRIDGES 
IN THE YEAR 1889. 


ce 


Supplies 
NAME OF WORK, Cash. from De- .Total. 
partment. 


NortH Division. $c. 2 LG; $ «. 
Batchewaning ............ Jeu ALR a eh Pete she amctemee Road 200 586 Al eee wee 200 86 
@ockburnvislands 4420s wocus ue ee co ciclte os Cana ee S RRneRITE do 510 00 17 94 527 94 
Cofin satditional sated. scones ies ole shee ce an ee pene do 49000 oe: ore 490 00 
Coffin + ord UB Gess1ON 4 osce oe aie ba ee heir koa ee Oe Ree Res do 690.000 1c hee: 490 00: 
COVNE'B ak oa oh en Seed ee he Ce ae a TO LEBETC DEE ean? do 49603 3 O88 Se 496 63 
DAV ton OEAtlon: aire ccs cine nies tad ele eae’ eels smectite mais do ASO 305 + | 2 ae eres 499 95. 
Dean’s Lake t & 405.5 RR ey Ak GOIN IDEA Sane ho Se dee te heed do 640 97 157 51 798 48 
Galbraithon, fhe site veer eb oe eles ake a Vee es a cleeie Cree ne te do 521 69 41 50 563 19 
Goulais Rivero. beech pcre sae eect x ccs cee ee Sous ee Bridge SOLO 3 127 Eee 2 85 05: 
TMS PECbion sos ella ei estes tele soles a busin CRO Rie SEI EiE hae Bi ene LOU ROU a neem rt, 1,290 30 
Manitoulimidsland 2s. 2scicc eee Cee ce cies. os Pr etaaiea Moree oe Roads| 2,937 70 886 41 3,324 11 
DVIS RISSAC A Ce RE ooh Wee braun Mole Clg SCLIN CES 2 he Mme ORs Road BOT CSOT | eee ies! 307 30 
IN ODD ON ei Pike's Mecivie se te See REDE Ww eart ccs geen retane e eae ae do 1 LOS Garr ois Seen: cree 1,108 65 
Rabbit Mountain and Whitefish Lake................0000. do 1,099 (SS eer Pe 1,099 38 
Rainy. River oss Ci es a se ecb tee eae eee Ree do 3,463 10 524 37 3,987 47 
Rat EOLUE SOs ctw se claln kis Co ARMS Sos Hee nie tation Bridge and do D/OLO. O08. hs tome Oe epee 3,876 35 
Rat Portage and Rainy Rivers cscs. css se ne ccieele eh eee es do 2, 200° CO) 18. ae hee 2,200 00 
Rock Lake...... Fra latale Ritece ato te a Oto te iota Oe eat ammcte te iets Ete a eeatene do 200 (00 a) eear ie as | 200 00 
MDAMISICRIVED. 6.5. Waking cose sh ii cers EE casa IRATE ones do 799 03 201 37 1,000 40 
SE LOnODN slag Co atk s tutele retell e's star anes Sree Fable) x isa eralels ter do 850 19 230 91 1,081 10 
MT SREALOD OLALION iets oie cisle's sth Sky baits ts ln «Soe ela ee eae eee do 380 00 | SIGs ne 380 00 
IGE LINO Ss Ph. eee eet N iy wie ecm ee alee teiets o SiMe ete do 755 03 244 63 999 66 


| 


23,202 18 | 1,804 64 | 25,006 82 


BATA -MIG aces Beseas cen ate eM Lee ite ela Sie Tae ene Road 401 87 vo [oie pee 401 87 
ences yh. cess pelle a's p's ee ees we alte ésiaeteaele casei else tet oer do 404 04.) Tore eee 404 04 
Braceoridg@es sees cee cle ls rein see «ae Oe AGM ee os crominw si do S00, 07 Tce one. 800 57 
Bridge repairs, M. and P. S. District..........000.-secce+s 8. 30039 IRIeeeeke cea 390 39: 
Brunelbranch acess cis wccseseotees rir er seer ea tesmimaes Road COZ aera ee 602 71 
Bark’ g Piallecs eo eos occas lads Os Sides mataeu i cele en ere ee ee eee do 832 72 167 28 1,000 00 
Card wellse ites sivao sok o6 eh sinsic oie 66 okt wae oie Hae eine Re Te do O00 Ogee Sn eee 500 00 
Commande Greek oo0 0 a OG Oise AE SAR chats Bridge AAO OO Wi o.874!. Pea . 440 00: 
Pape Liakendi it i my hiajteeitnts cise. eihe's stamts sulskn sett p ... Road 620 00 159 96 779 96 
Wast iver pestis Oe is 2 eee Ce toate acts eee eee ae ae Bridge COOMUC OS Se. 600 00 
Hood's aud Port Vernon (1876-9) e 2. 2a. eee tern + ere Road BASOO SESS aay 14 00 
Humphry, 4th Concession ..51... hus.pebiccieee eat ote tee do . BOO 24 (il airy eee 356 24 
AT SPOCUON Mes cele a ters cle Oiets neninee ee co mah sare tom paeibicelk fs.c aan meme 1525000) | oe eee 1,250 00 
Kearney NOs.) eeu etek aeoted Meise). canny te Sete Road 1,009 09 162 51 1,171 60 
Done Pointe ts... os ose see vis ee eee en. ee do Bao 32 (er eee 453 32 
Wlacaulayide: win nnae ees cab epee oie autre shee mab lea tice do 816 34 185 53 1,001 87 
Mante. [alan thir b to. Shee ea bis SA Mote ap oe ee SE Bay crak Bridge 600 00 tn eee 600 00 
Mie Doreallintsee vu nwnk huntec. tildieeie ae el ote cs enna care, Pi Road B00 00 cho) eee. 500 00 
MeoDourallzc ic Kellar e03¢ . Gh wicslb alee es,6 teieateae nies aston do OO (Oude. see eee. 375 78 
Mlidwle aver s8 £57 hehe eee ee trb aaah west wher ae Siete Bridge 200 BL Wis Pe ee 100 51 
ag ee oT Nee ele dicta ais o's Waste e 6.0.5 ie tetra ete te ee AER 474 19 41 50 515 69 
IM ASSIOTIAN'Y Pe Searels ta oor aiesais seo' ain a ece's & alg us else eet tee aiate ts me's SAS wile 3) BOO LL ae > Oe ae 500 11 
Nonteith QP erry cic aac a oh <a ssp ss 5a oe aie ete Mane ete do 665 75 154 13 819 88 
NiUskOKa eee ere tc a tog gine baba ole cele ect ce at Ri ae do 593 71 218 06 SELTT 
Musquosh ........ b join e oiafh 9,0) ie alee tal entee Son nore eee ee Aen Bridge © OOM eet careers 6 00: 
WNorti Card well ents. cuicn  s 4 sca ciee wee ee eta etemnote cena date Sh Road B00 40) ce ieee 500 49 
Northern: eise Ay ete eh sevens oc aA Rie ie Aen ei do | 1,155 54 148 37 | 1,303 91 
NorthWest (ck We oe eae cach helenae winters Sie ween eer: do 493 95 136 14 630 09 
ODOM eA Pats aA yey NE I Marrs Brwmialn tn Om aired dd Aa do 829 21 202 63 1,031 84 
OramvesN alloy 4 Cede sss sana ceateale secs at ede tale asbaas eMee diees do BO0s85 5. | ce eee 500 85 
Ottoriales 4.4 coo Cine a ea ce eo Rice Create Grea tn aels do 50° OO Mi atone ee ees 450 00 
Parry Sun. oF Foire ewe ceed cates ete keene Jane are do 1,877 83 165 32 | 2,043 15 
WO WARMAD Fone Sti eale occa v's'c steenlews © oa selets eres seis Aine do 615 93 183 25 799 18 
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SUMMARY OF EXPENDITURE, Erc.—Continued. 


Supplies 
Cash. from De- 
partment, 


NAME OF WORK. 


West Dtvision.—Continued. $ oc. $ c. 
FRB LAG ce Gs ae ET Cpa ws Had aa sie Uwaw ee .- Road SOROS We. onreee a at 
SiOeReR UAB: yoo aoe esate asi 6 oe okie tafe o*aietaistatcial etna do PED OOT 2s caaelekrere 
eee ear hate ae tn 2c 5 eae Pepe di wiareheinl » Sheetal do SUB iZoeels ites tao 
Ryde ER a  . . ... . cllewoaeelac guns. do TDALTS: | (Grates 
Pe VCRIOR CONMETO ea i atau eens oat oo 5 on 56 wae rau dle bare otis do JO). 23. GAS ears sae 
RPTL GPE PECTYIVOUID: 0 Pod MIE RTE wi crop e's cw so «wha btw: piule prateia! alafmars do 400° 32/0 ese a eae 
PgR ANA VON as vee ce Ge wx sa a o oA theta lal grete dew dese ee do G00; 055 (epee sia ee | 
SSUCTINOUBO OWT Mies mga as oes oss ov eerewabie- ne nes one Bridge} 1,200 00 150 29 
RAUCH ODE Mae A Soret te (6d kas as ae A: Yan rely Ree do LOL 40 An) 59 ere 
ela Mua CORUAG TCR coh eid oS ove vlicis sc Oeeda dar died wGugekeee a D OODR A Neaieeenees 
Strong 30 sideline......... Seer CRP es CLARRIE Road 499 (1D Sto Gare cee 
DPOUGERS J UNCION .. 250000. ee es se vende MN Seller ar aires do 500: 50 © tos. a be eee 
MPa eet Ce ith cr, ts a ctetat el via. vig:e'd' san d, 4 4a atte Moteturedas heaeatehet Atte do 1,200 00 293 93 


ee SS 


26,013 34 | 2,368 90 


Pe TAATEACOIL 1 eicsenieey «ites dasa oe ae SPo tr EOL SER CE. BEEP ee Road G24 DUO) be eee ee 
PAI LE ALO WI WN oc ge eis seas ahd ee oe a ae eat in ol ae do 499; SO. Pat Pa ee 
PULSE MeN COSSION hs, Pits «oe aidtacertn toe va cae a knee do DEO: GOT sweety oo 
PECO TG ONY MDOLLOTCE peter. ts, oc oO Mattie A ela en Gass do 251 TOS Ges ee ees 
EIN CR TOUT ia oi, etal a Leia td eka x Soh RN AY 2 aR sce at do DIa TS, Geos ulians 
Antoitie...<3..- Ne sue ds WORE a ves NY eS core eee PER ar do BSA: Slay Mpa sh eatee oe 
Pee tOR (SEG). i oss cee siees Ae ant RL rn see se elo Bridges 150: 00,1 Dito. 464 
Bare eee R ES 18 Gu 2-2 ake g eae el ras EE sla AOS 6 ww ows Road 200, OO Awa enters ae 
ULC TUCCT A (2¢006) 1 Py aa rR OU Arg? it | A, A et Fee Be ageed <6 do 869 76 130 69 
Bisirhampton ... 0... CMT a oencas oe aca ee era alg ales s % do DL DOR nen ater ee 
Be ROBIE Coes ca x8 bain Sy ee ee Meh aD eae MoE SEE do SUD OO) ara re ee 
NETS Pek, os. «Swap wae’ aod eae BS races pt, AEE ORR PRE do OTL SES she Ay Gh eae 
Ne eid deta ane oo Bey Aes es a ST ls atti ici thcharakois Bridge! 1,000.00 jig. 2s.-ccees 
aCe REO PD oe 5 oso a.c alee Od FR Gi Bek uae Road 500: Ge. IEE Se eee, 
Callender and North Bay............... ude eee eee eee do a OOO TORS heer rae 
Ae Sr ON. sag rite ALAS OE Lr EG OME us toe oa 2 on do 302.23 tae aos ess 
A ILOIS ORO sy. 5 ho CRN Sah CR a oes Nac aes do 952 92 182 61 
MSIE LOS 5 Oe RE Ie <n 3 siclald oi B44 UX cages we Raeas wane wees do BS); G2) “| Meee aeeetele 
AS TIO re eas 5s 6 v Ponds on wo dn RRING Pheri eke te essa nailetnve Bridge 547 000 PAs ag 
TOU tis J eee oC waists shnlcla. su a + ANI lalate sere ave oes Road 163: OOw ys Pe eee 
SAAR DALAT tC cai fle ao « «<i os DEENA to rein stale: Se Bridge 212 BO: i ene cere 
Sear i, Des och, os ss eet eaten bs cede de Road 206. BO. Voce as ae 
boeueias ane. Scoteloneuts di2 i. sa. s levicuuRawe dase cess do DOT RES hen Cha rene 
Pen vile ANd Uobdeie ees tse tenis o vn Rieieltine «eens 3 Laat do AGA D4 12.0 aa rete eats 
Eganville and Foy...... Pe ea) cht hy NY edad Se oe do 200) OO A oak ee eee 
waran vere and: Killa leer crs as o's o's > 'w einte camejae vin oes eens do BOS. OD. vlcoes acura 
HWraser.and Alice ......... 2 ESR ADEE SCORES. C5 A a do 49004) es ere ns eee 
BOE Se. Ra Ge et Us Bona eS aU a aa ea do SOOC OM Ue Ss eee ees 
RAMS NASON) : ©. ¢.x.4:.9 0p cere eie aie oud wah ORE At ee eee cle wl Mo eae 209 77 49 25 
Pea tniEe SEA CLON 5. ss vs x hates <.» ¥ dines ae ee ee eee do 411 05 | bit eee 
trae ana) Mount Lakessicce!. . « ssdeteatte Shes vesicsaed > wire do 9D: TO. + st eee 
RAO RLU RS oa 6s cate Peo cig Pom OTe sis ios a aves Geko BOO 00S. aarp eer 
Hagarty, 4th and 4th Concassion gy... 60.4.6 o 00s See acws do B22 ABU ibaa as 
ESET AT 2 Be ROR Ty ER eek. AM ingR mL 9 0 oA ee a do 762 38 122 82 
NIN Se othe ics heen ne aD cls AES os Cotnlee Ae do SBS) GOW hie CK tac ah 
on EP TBS) SRO ee SG) Pa arch S pe” fhe HGRA, ALS Pe Unni do SOD AON NEA d i datled ats 
pimmeene and, Varaday. 1 Bish sicjncste Shes col bab okt doe do pid 1G ARE WAT ote deme 
RAR MEITORER: ecieging ts aR ERS SE PAREN lake gee aes do DUO, Lea a eas ciate 
RE TNTE UA dc cod: cso atncnan chase celia ete tases Sah ied Kaanra cine Bridge iQ OOOF0O Wika 
Indian aes CS OR AOE ao re eR Ae Been eee do Re 50 bbws ee 
: LAT Ct AE errs 6 Sitiain eh? ve tg ho he eee ow aida Wf ae ere: ee 
Inspection TERN Sse ik ce dahl e cain dinate eae nice sale hwor ee PAs) Mig U aapeve eeree 
Lake Township . Ee EN BE err RRO ee Road SU 2. a Ge ei a 


101 40 


500 50 
1,493 93 


28,382 24 


624 29 
499 80 
516 30 
251 10 
514 74 
534 82 
150 00 
200 00 
1.000 45 
251 30 


1,135 53 
278 62 
547 00 
153 00 
212 50 
206 29 
257. 00 
464 04 
290 00 
BOS 67 
496 94 
500 00 
259 02 
411 05 
199 75 
200 00 
522 43 
885 20 
834 55 
309 39 
200 57 
200 00 

1,000 00 
158 55 


3,096 34 
516 42 
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SUMMARY OF EXPENDITURE, Erc.— Continued. 
Supplies 
NAME OF WORK. Cash. from De- Total. 
partment. 
East DivisIon.— Continued $ ¢ $ ¢ $ c¢ 
LeAmsble Da Fond cay piss - nee koe stp Akt? scale pei tein Bridge G3. TOP ie oe aes 63 75 
Die SITEL oi. ekereesseeiusis Bike hele oes RMPRMNR Ee Bae a Lys pba eta eee er Road BOG GaGa ae ee 506 31 
iakcton so centn Wir nee: ae, Rae Sig eetier Ac gE ate wane es aor do 100: 00) Je Nae ae 100 00 
Lonsdale and Pedeonnue d Rs MRP ernie ss ia'at EMR a bese ears eee do OOO 25. tee meee 600 25 
Mackay’s Station and Petewawa |.......0.5..-eeae-seeeers do OULALS 12e eee eae 501 18 
IDB a Wid LESS to ones Oda tors Senet tes a4 cre RE We ogre er RS EN do GOO! 14: sh. concen Beene 600 14 
Mattawal ten. Sk (Genet on CaM, Paes ey IMAL ed Rata es pata Bridge} 4,846 72 234 11 5,080 83 
Mattawa and Callender.............. Bad (emote aurh Nerden Road OO OB GG a. Cen 1,007 26 
Mattawa and Temiscamingue WE eiarh chk edasieiint he bees BIE etre do hota Sane WNP UE FE | St 998 64 
VERSES RL DIU See jc\ruri das Oe ocr 2 PO ee aS nits Mkt hye ye we era ae & do 1,338 70 251 37 1,590 07 
RA oo ey Me alchohol Ane Aa eR POUT i ncn Apts i aii do 1,205 88 54 80 1,260 68 
Monmouth: 23h, 208. SP GAN, CPE Krass dias, Gla Bsns precncke mn edaee elas do Joie Ve wasn eee ee 983. 07 
Mountain, Grove Station dinioscderese sak ss leew et cia pares we do AOS MOT AINE < oe eee. oes 403 37 
Dida hia lee IN aREO We Sew in) Bie Mea Oa. oie oss eae one eee cobs Bridge SOLS ae ieee ne! cers 851 73 
RSE rable lsat choice ae este enclsbe ae aia: paces poneae Crete sme ReRERRE Road pa Wael: faa PP: Sree 249 84 
North Bay and) Temiscamingue i o.: .olhes. .'aheauiy wins, me nets do, DOG OO blero eemmetes 5 a, 996 99 
NOR CStOrel,..talteaits aguas cat a iecciniuteer es: Mec te «Geis iiatins = eens do Ds 0O44 Nine Gee. oo 163 34 
ENS OISIIO G -(5 Kor ks wics hss wh egce Mantis am ceria genes ee eee do 377 15 107 74 484 89 
OM eOe ONL). aioe Rc Bs ier: et etek here Per LEee do HOSATS:s ia. Ries cates 508 78 
Osceola and District Line.....-......ccccsecscsceceeeeeens do 496° 20.9 |) si uebrsitae 499 30 
Pembroke and Mattawa (Aumond Creek pee) ga ia appar aan a a AAO OSS dRdeen peeatels 449 93. 
Perreault Settlement and Sanson’s.... 00.2.6. enc ew oe csces Road BOL OBA 1s. eure neatere & 401 55 
TCTORCOD: Cate, sues k Lee PUN te Ss aye le diets lat del avec Poy Nae do FON Detar Ww eam 726 60 
Potewawa, 10 and/16 Side Lane: 62). i.5c Osh seems soccer do P20UAOD) \\Gaerreeancuaie 201 97 
mowaesan and- Callender +o Weal ou. PaO eee cee dare eee do 157 83 246 32 1,004 15. 
Ed Ey MABE ce oe ap HOSE ae SORE came) abr eC hY Seema) seid do 401004 ieee 401 00 
ROTA So azo lly UR Ee ae iI ee. aig Blinet & Pes rarensy spshoterennreae do 30000 Ge ec aeeeimet 350 00 
Ross and Bromley, T. L. (balance).............. pea Apa do 25 00. 1, Soha cance 25 00 
LE CAMEN LENG OMG YER AP ey RI EAL Lead (1A OMS Mla Dat ho dancers sete do 604 83): |s\cieepictaeees 604 83 
sharbor liakes(balamce), (tas Poe ho ae vee eee ec ame sok Bridge 40 (00S) 16 Waa eae 40 00 
Salyer Vahey. bas kts Muires Soe MSM Ree ope D Cate Road SOD ADs ila eee 302 12 
Sia eA Ver galeeeteradacdcas alg rte tonto a haa RP csc tee oe Bridge 749 (002 eee 749 00 
S50 HUN ELA ey, cae ty ined Cee as Cate cien Lad Me SHEE O Rare rae Road 200 00) Sitter Bes cre... 200 00 
Sturgeon Falls ....... Me PAE LNRM AMA SEC MNS AEA aly ke do 836 69 161 66 998 35 
NOK LOWY sa '< Seid MAS AEN RiGENM Dl aae Ye cle 21 nana eae VL WARY bali Ai do 1,624 45 493 00 2,117 45 
ey eenlamn And DOGLOrd: au. oe cere te nik kia GER oles hey aie cde do TAG TAZ Mae bes ss soit 746 42 
Mictoriathkoad(Dalance) in; UG shake, voe SOkR IER oe ee eye ate ae Bridge TRUE 0 Gee aman 19 56» 
Westmeath 9thsConcession. in <> 3 <cebede bene eae oesee Road LOTUS Vivciexs iors. sisiasetrene 510 00 
Widdifield Was vases SPP EY LLCORR STR UE 4 Rane ran tos ne do GEG FOS Nite tis (ae 796 38 
Widdifield and Phelps........... ease LPL) aiaoae Us Ltrs ae do CoH es We EY I Ry gas a! 8 613 19 
WM SET OrGe Sia npn << ty lene s(s ab ces CLAIRE tani cas cleat do OS, 701) | esi Mateo 253 75 
Wihitefiah shakey ce) on. Ganee eae e os ofA Ye aa ah etn cava ws Rt do G35 5907 <u. Otto 635 95 
Pyle Sta tien O20. Sua cals anc lnrnee wives WER Aten aun otras 5,008 do GOL, 79: tendo coe 501 79 
49,624 09 2,034 37 51,658 46 
Monicieat Grants, Rerunps, Etc.— 
Municipality of Harvey, for South Harvey Road..... S100 00. ae. ck. aan stete pias eee 
County of Peterborough, for Harvey Road stent. wean ZOD 00 Fils eects» si te il gr Shekel ahadetaeeaee 
Reid i Mibeee eran ane 100 005 hen SNES. s raai] Oats Me piekarnes 
ee ae Ho PEL LOIeD Seidits aed ewes LTS OOS Ta eae s salsa hace del sate 
ef Hastings—Lonsdale and Bridpowater Road B00 500 1 oad Sabb aibtstoallieoe Seiten sleet & 
AS Lake Township.......... OO O00 FE Ree se Sol areas git eae 
Municipality of Harvey—Harvey ............ fi BOW QO Wea: galt. Gah a lacing eels wera 
Galway—Reid......... 2. .c0e oy SO; 007 or oe ely omen eaters 
W. T. Pateman, Refund—Cockburn Island.... Roads BBO) Ne ak dae ne wand. | fe WR Leerieene 1,380 89 


Departmental Expenditure............. jhe eee Re aR dione aie dK ies ae a etal eee et raemmemet ig fas *, es oe 
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SUMMARY OF EXPENDITURE, Etc.—Continued. 


RECAPITULATION. 


I. Worth Division’ ;.<ts i402 BNE ra: «-'n. oi Can &! Sense 6 es ete sree 25,006 82 | 
Pee aOR LOTVISUONL © peer hs ks s < o.v.c Baers Gane ce aie eee 28,382 24 
Pe araeG VISION, 2 cee el I 6 sca. scale ww ee eae tae 51,658 46 
me 105,047 52 
Less Municipal grants and refunds........ wr tiie aot aeae | 1,380 89 
Total Departmental Expenditure ...... pate ath a .; BE EE 2 ts ace Vs ta ae eee 103,666 63 


HENRY. SMITH, 


Superintendent Colonization Roads. 


DEPARTMENT OF Crown LANDs, 
Toronto, 3lst December, 1889. 
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